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CALENDAR 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Art  Agnos 
Mayor 


REGULAR  MEETING 

Room  282,  City  Hall 
2:00  P.M. 
January  9,  1990 


Dccurv? Errors  dept. 


JAN  8 1390 

PU8UC  IJP.RARV 


COMMISSIONERS 
Rodel  E.  Rodis,  President 
Sherri  Chiesa,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 
Gordon  Chin 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


BUREAUS 

Claims  and  Contracts 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 


Thomas  J.  Elzey 
GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


ORDER  OF  BUSINESS 


(1) 

Call  to  Order 

(2) 

Roll  Call 

(3) 

Approval  of  Minutes 

(4) 

Communications 

(5) 

Introduction  of  Old  Business  by 

Commissioners 

(6) 

Introduction  of  New  Business  by 

Commissioners 

(7) 

Report  of  the  General  Manager 

. Presentation  regarding  Water  Department  property 
in  Pleasanton,  CA . 

. Update  on  Municipal  Railway  drug  testing  program. 

THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED,  BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES,  AND  CITY  ATTORNEY  WHERE  APPLICABLE. 


SPECIAL  ORDER  OF  BUSINESS  - 2:00  P.M. 


FINANCIAL  MANAGEMENT 

Edward  Harrington,  Assistant  General  Manager 


(8 ) PUBLIC  HEARING 

To  consider  adoption  of  Modifications  to  the  Schedule  of 
Rates,  Fares  and  Charges  of  the  San  Francisco  Municipal 
Railway  to  establish  regional  transfer  monthly  fares: 


(a)  Amending  the  fare  schedule  for  the  Municipal  Railway 
to  include  non-bulk  regional  passes/transfers. 


(b)  Authorizing  the  General  Manager  of  Public  Utilities 
to  enter  into  agreements,  effective  February  1,  1990 
and  terminating  June  30,  1990,  with: 

AC  Transit,  BART,  and  the  Metropolitan 
Transportation  Commission; 

. Golden  Gate  Bridge,  Highway  and  Transportation 
District; 

. Agencies  operating  on  behalf  of  the  Eastbay 
Ferries . 


- 1 - January  9,  1990 
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CONSENT  CALENDAR 


All  matters  listed  hereunder  constitute  a Consent 
Calendar,  are  considered  to  be  routine  by  the  Public 
Utilities  Commission,  and  will  be  acted  upon  by  a single 
vote  of  the  Commission.  There  will  be  no  separate 
discussion  of  these  items  unless  a member  of  the 
Commission  or  the  public  so  requests,  in  which  event  the 
matter  shall  be  removed  from  the  Consent  Calendar  and 
considered  as  a separate  item. 


(a)  Requesting  the  Controller  to  draw  warrants  in  payment 
of  claims  against  the  Municipal  Railway,  totaling 
$106,500. 


(b)  Approving  collection  of  charges  for  damages  against 
the  San  Francisco  Municipal  Railway  from 
miscellaneous  debtors  in  the  amount  of  $7,721.94  and 
write-off  compromise  reductions  for  comparative 
negligence  in  the  amount  of  $158.16,  for  the  month  of 
November,  1989. 


(c)  Awarding  San  Francisco  Water  Department  Contract  No. 
WD-2030,  4,  6 and  8-Inch  Ductile  Iron  Main 
Installation  in  Tehama,  Harriet,  Rausch,  Langton, 
Vermont  and  23rd  Streets,  in  the  net  amount  of 
$276,215,  to  Ranger  Pipelines,  Inc.  and  A.  Ruiz 
Construction  Co.  and  Associates,  Inc.,  AJV, 
Contractor . 


(d)  Approving  Addendum  No.  1 to  the  plans  and 

specifications  previously  approved,  and  reapproving 
Bid  Call  for  Municipal  Railway  Contract  No.  MR-1008, 
Curtis  Green  LRV  Center  - Heating  and  Ventilation 
System  Modification  and  Rehabilitation. 


(e)  Approving  the  Non-Civil  Service  and  Temporary 
appointments  and  removals  as  indicated  on  the 
Temporary  Employment  Activity  Roster,  for  the  months 
of  October  and  November  1989. 
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January  9,  1990 


REGULAR  CALENDAR 


WATER  DEPARTMENT 

Arthur  Jensen,  Acting  General  Manager 

(10)  Approving  the  transfer  of  San  Francisco  Water  Department 

Consumers'  Guarantee  Deposits  unclaimed  for  three  years  in 
the  amount  of  $14,488.97,  as  of  January  5,  1990,  to  the 
Water  Department  Unappropriated  Surplus. 


(11)  Approving  revised  Amendment  No.  2 to  the  agreement  with 
the  California  Department  of  Water  Resources  for 
construction  of  a connection  from  the  South  Bay  Aqueduct 
to  San  Antonio  Reservoir,  to  include  operating  principles. 


(12)  Authorizing  the  Acting  General  Manager  of  the  Water 
Department  to  negotiate  and  execute  a professional 
services  agreement  with  Information  and  Support  Services, 
for  an  amount  not  to  exceed  $150,000  for  the  first  12 
months,  for  the  design,  implementation  and  administration 
of  a system-wide  water  Education  Program. 


HETCH  HETCHY  WATER  AND  POWER 
Anson  Moran,  General  Manager 

(13)  Authorizing  the  Real  Estate  Department  to  negotiate  the 

terms  and  conditions  of  an  easement  agreement  with  Pacific 
Gas  and  Electric  Company  (PG&E),  for  an  underground 
electric  utility  line  across  a portion  of  Hetch  Hetchy 
Parcel  No.  4034  (3),  at  the  southwest  corner  of 
0 ' Shaughnessy  Boulevard  and  Portola  Drive  in  San  Francisco. 


(14)  Authorizing  the  General  Manager  of  Hetch  Hetchy  Water  and 
Power  to  execute  a Natural  Gas  Supply  agreement  with  the 
State  of  California;  and  Master  Natural  Gas  Transportation 
Service  and  Master  Natural  Gas  Supply  agreements  with 
Pacific  Gas  and  Electric  Company  (PG&E). 


MUNICIPAL  RAILWAY 
William  G.  Stead,  General  Manager 


(15)  Authorizing  the  Municipal  Railway  to  enter  into  an 

agreement  with  Grosvenor  Bus  Lines,  Inc.  (Graylines)  to 
lease  a Double  Deck  Bus  from  January  15,  1990  to  February 
15,  1990,  at  a nominal  rent  of  one  dollar;  and  to  conduct 
a feasibility  study  of  its  use  in  revenue  service. 
(Continued  from  meeting  of  December  12,  1989.) 


(16)  Authorizing  the  San  Francisco  Municipal  Railway  to  enter 
into  a contract  with  the  New  Flyer  Industries  Limited  for 
an  amount,  excluding  sales  tax,  not  to  exceed  $6,755,520, 
to  provide  24  Articulated  Diesel  Coaches. 
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(17)  Authorizing  the  San  Francisco  Municipal  Railway  to  modify 
the  contract  with  D & D Engineering  by  an  additional 
$200,000,  for  a total  not  to  exceed  $515,000,  for  Phase 
III  of  the  Cable  Car  Brake  Improvement  Progran,  and  to 
extend  the  term  of  the  contract  to  June  30,  1991. 


(18)  Accepting  the  work  performed  under  Municipal  Railway 
Contract  No.  MR-941  Cable  Car  Cable  Machinery  - 
Maintenance  Management  Program,  as  satisfactorily 
completed;  approving  Contract  Modification  No.  2 in  the 
credit  amount  of  $2,028.82;  authorizing  an  extension  of 
the  contract  term  of  115  calendar  days;  and  authorizing 
final  payment  in  the  amount  of  $12,090.38  in  favor  of  the 
Contractor,  Booz  Allen  & Hamilton,  Inc. 


(19)  Authorizing  the  General  Manager  of  Public  Utilities  to 
execute  a lease  of  approximately  17,500  square  feet  of 
covered  storage  space  from  the  Port  of  San  Francisco,  for 
a term  commencing  December  1,  1989  and  terminating  no 
later  than  March  1,  1990,  to  store  motor  coaches  awaiting 
disposition . 


(20)  Requesting  the  Mayor's  and  Chief  Administrative  Officer's 
approval  of  the  transfer  of  a portion  of  Alabama  Street 
westerly  of  Treat  street  at  its  intersection  of  Alameda 
Street,  from  the  Department  of  Public  Works  to  the 
Municipal  Railway  for  the  william  H.  Scott  Facility. 


(21)  Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors,  a Municipal  Railway  supplemental 
appropriation  in  the  amount  of  $404,781  for  security 
services  for  the  remainder  of  the  1989-90  fiscal  year. 


(22)  Accepting  the  gift  of  vintage  trolley  coach  #559  from  the 
Miami  Valley  Regional  Transit  Authority,  and  commending 
the  Dayton  Railway  Historical  Society,  CSX  Railroad, 
Atchison,  Topeka  and  Santa  Fe  Railway,  and  the  Southern 
Pacific  Transportation  Company  for  their  assistance  in 
acquiring  and  transporting  the  trolley  coach  to  San 
Francisco . 


ENGINEERING  AND  CONSTRUCTION  MANAGEMENT 
Donald  Keener,  Manager 

(23)  Authorizing  the  Manager,  Utilities  Engineering  Bureau,  to 
execute  Amendment  No.  5 to  the  Professional  Services 
Agreement  with  Camp  Dresser  and  McKee,  Inc.,  to  perform 
additional  conceptual  engineering  for  added  scope  work  and 
detailed  design  services  on  the  second  expansion  of  the 
San  Andreas  Water  Treatment  Plant  to  180  MGD , in  an  amount 
not  to  exceed  $2,530,623,  for  a total  amount  not  to  exceed 
$5,007,582. 
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FINANCIAL  MANAGEMENT 


Edward  Harrington,  Assistant  General  Manager 

(24)  Authorizing  the  General  Manager  of  Public  Utilities  to 
extend  the  existing  transfer  agreement  with  the  City  of 
Vallejo,  for  use  on  the  Vallejo  to  San  Francisco  ferryboat 
service,  effective  January  1,  1990  and  terminating  June 
30,  1990. 


ENERGY  CONSERVATION 
John  Deakin,  Acting  Manager 

(25)  Authorizing  the  General  Manager  of  Public  Utilities  to 

sign  the  Memorandum  of  understanding  jointly  prepared  by 
the  Pacific  Gas  and  Electric  Company  and  the  Bureau  of 
Energy  Conservation,  on  District  Heating  and  Cooling  at 
Mission  Bay. 


BUREAU  OF  CLAIMS  AND  CONTRACTS 
Deborah  Rohrer,  Manager 

(26)  Approving  in  concept  the  use  of  approximately  2.05  acres 

of  the  Phelen  Loop  Water  Department  land  for  the  mixed  use 
senior  housing/commercial  project  proposed  by  the  Housing 
Conservation  and  Development  Corporation. 


******** 

(27)  Public  Comments. 
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PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


January  9,  1990 


RESOLVED,  That  on  recommends tion  of  the  General  Manager  of 

Public  Utilities,  the  Manager,  Bureau  of  Claims  and  Contracts;  thereof  and 
the  City  Attorney.  Tnis  Commission  approved  and  hereby  requests  the  Controller 
to  allot  funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway. 


ACCIDENT  NO.  ACCIDENT 

CLAIMANT  & SPECIFIED  PRAYER  SPECIALS  TYPE  DATE  PI/PD  SETTLEMENT 

Non-litigated  Settlements 


BOBBIE  LARKIN 

88S0108-1 
$ 75,000.00 

$ 5,156.05 

27-1 

11-7-88 

PI 

$ 

30,000.00 

MARY  WAWRUKIEWICZ 

88S0143-1 
$ 27,500.00 

$11,033.69 

6-3 

12-7-88 

PI/PD 

$ 

20,000.00 

Litigated  Settlements 
JOSEPH  HILL 

86T0556-1 

ACD* 

$ 3,800.00 

7-4 

11-22-86 

PI 

$ 

38,000.00 

RIZALINA  HILARIO 

88Z0003-1 

$14,265.37 

2-5 

7-22-88 

PI 

$ 

18,500.00 

$ 25,000.00 

Judgment 

NONE 

TOTAL  SETTLEMENTS : $ 106,5007(30 

(A) 

INDEX  632091  SUB  OBJECT  1450 

*N0TE:  ACD  means  "As  Court  Determines" 


1 hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of 


Secretary,  Public  Utilities  Commission 


CALENDAR 


/«!  o 


^ PUBLIC  UTILITIES  COMMISSION 


DOCUMENTS  DEP 

JAN  A 2 1330 

GAM  FRANCISCO 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Art  Agnos 
Mayor 

REGULAR  MEETING 

Room  282,  City  Hall 
2:00  P.M. 

January  23,  1990 

COMMISSIONERS 
Rodel  E.  Rodis,  President 
Sherri  Chiesa,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 
Gordon  Chin 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


BUREAUS 

Claims  and  Contracts 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 


Thomas  J.  Elzey 
GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


ORDER  OF  BUSINESS 


(1) 

Call  to  Order 

(2) 

Roll  Call 

(3) 

Approval  of  Minutes 

(4) 

Communications 

(5) 

Introduction  of  Old 

Business 

by 

Commissioners 

(6) 

Introduction  of  New 

Business 

by 

Commissioners 

(7) 

Report  of  the  General  Manager 

. Update  on  department  consolidation  report. 

. Proposed  designation  of  Bryant  Street  property  in 
Redevelopment  Area. 

. Precipitation  to  date. 


THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED,  BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES,  AND  CITY  ATTORNEY  WHERE  APPLICABLE. 


SPECIAL  ORDER  OF  BUSINESS  2:00  P.M. 

(8)  Election  of  President  for  the  year  1990. 


(9)  Election  of  Vice  President  for  the  year  1990. 


CONSENT  CALENDAR 

(10)  All  matters  listed  hereunder  constitute  a Consent 

Calendar,  are  considered  to  be  routine  by  the  Public 
Utilities  Commission,  and  will  be  acted  upon  by  a single 
vote  of  the  Commission.  There  will  be  no  separate 
discussion  of  these  items  unless  a member  of  the 
Commission  or  the  public  so  requests,  in  which  event  the 
matter  shall  be  removed  from  the  Consent  Calendar  and 
considered  as  a separate  item. 


(a)  Requesting  the  Controller  to  draw  warrants  in 

payment  of  claims  against  the  Municipal  Railway, 
totaling  $29,000. 


(b)  Approving  collection  of  charges  for  damages  against 
the  San  Francisco  Municipal  Railway  from 
miscellaneous  debtors  in  the  amount  of  $12,192.26 
and  write-off  compromise  reductions  for  comparative 
negligence  in  the  amount  of  $1,374.95,  for  the  month 
of  December,  1989. 
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(c)  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Water  Department  Contract  No. 
WD-2029 , 8-Inch  Ductile  Iron  Main  Installation  in 
Clay  Street  between  Webster  and  Baker  Streets. 


(d)  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff  and  authorizing  bid  call 
for  Municipal  Railway  Contract  No.  MR-1007,  Curtis 
Green  LRV  Center  - Smoke  and  Heat  Vents 
Rehabilitation . 


(e)  Accepting  the  work  performed  under  San  Francisco 

Municipal  Railway  Contract  No.  MR-880(I),  Muni  Flynn 
Facility  - Fare  Extraction  unit  Relocation,  as 
satisfactorily  completed;  approving  Debit  Contract 
Modification  No.  1 in  the  amount  of  $22,175;  and 
authorizing  final  payment  in  the  amount  of  $25,293 
to  Interlane  General  Engineering,  Inc.  and  P & J 
Utility  Co.,  A JV , Contractor. 


(f)  Approving  the  Department  of  Public  Works'  proposal 
for  relighting  the  Upper  Ashbury  Area  with  the 
provision  that  construction  methods,  component 
selection  and  other  details  meet  with  the  approval 
of  the  Bureau  of  Light,  Heat  and  Power. 


(g)  Authorizing  the  Bureau  of  Energy  Conservation  to 

modify  its  Professional  Services  contract  with  the 
California  Environmental  Internship  Program  to 
extend  the  term  until  March  31,  1991  and  to  increase 
the  contract  by  an  amount  not  to  exceed  $79,018. 
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REGULAR  CALENDAR 


GENERAL  MANAGER 

Thomas  J.  Elzey,  General  Manager 

(11)  Approving  the  temporary  appointment  of  Arthur  Jensen 
as  General  Manager  and  Chief  Engineer  of  the  Water 
Department,  effective  July  2,  1989. 


WATER  DEPARTMENT 

Arthur  Jensen,  General  Manager 

(12)  Finding  that  preliminary  measures  are  warranted  to 

conserve  existing  water  supplies  and  encouraging  customers 
to  continue  their  wise  use  and  conservation  of  water. 


HETCH  HETCHY  WATER  AND  POWER 
Anson  Moran,  General  Manager 

(13)  Authorizing  the  General  Manager  of  Hetch  Hetchy  Water  and 
Power  to  execute  a Professional  Services  agreement  with 
Peter  Moyle,  Ph.D.  to  provide  "as  needed"  consulting 
services  involving  the  interpretation  of  fisheries  data  in 
connection  with  the  Bay  Delta  hearings,  for  an  amount  not 
to  exceed  £25,000. 


MUNICIPAL  RAILWAY 

William  G.  Stead,  General  Manager 

(14)  Authorizing  the  relocation  of  downtown  terminals  for  the 
2-CLEMENT , 4-SUTTER,  5-FULTON,  9-SAN  BRUNO  and 
71/71L  HAIGHT-NORIEGA  bus  lines;  and  requesting  the  Board 
of  Supervisors,  in  accordance  with  Section  3.595  of  the 
City  Charter,  not  to  disapprove  the  changes  in  service. 


(15)  Authorizing  the  General  Manager  of  the  Municipal  Railway 
to  circulate  a Request  for  Proposals  for  an 
equity-management  firm  to  develop,  implement  and  manage  a 
merchandising,  licensing  and  corporate  sponsorship  program 
for  the  San  Francisco  Municipal  Railway. 


(16)  Authorizing  the  San  Francisco  Municipal  Railway  to  enter 
into  a contract  with  the  New  Flyer  Industries  Limited  for 
an  amount,  excluding  sales  tax,  not  to  exceed  £6,755,520, 
to  provide  24  Articulated  Diesel  Coaches.  (Continued  from 
the  meeting  of  January  9,  1990.) 


ENGINEERING  AND  CONSTRUCTION  MANAGEMENT 
Donald  Keener,  Manager 

(17)  Commending  Merrill  Cohn,  on  the  occasion  of  his 

retirement,  for  his  21  years  of  service  to  the  City  and 
County  of  San  Francisco. 
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(18)  Declaring  that  an  emergency  exists,  in  accordance  with  the 
provisions  of  Sections  6.30  and  21.25  of  the 
Administrative  Code,  to  modify  the  ventilation  system  at 
the  H.  Welton  Flynn  Motor  Coach  Division,  and  requesting 
the  Board  of  Supervisors'  approval  of  the  expenditure  of 
approximately  $350,000. 


(19)  Authorizing  the  Manager  of  Utilities  Engineering  Bureau  to 
request  qualifications  and  proposals  from  consulting 
engineering  firms  to  provide  professional  services  to 
assess  the  existing  tunnel  and  develop  preliminary 
engineering  plans  for  Irvington  Tunnel  No.  2 in  Alameda 
County. 


(20)  Authorizing  the  Manager  of  Utilities  Engineering  Bureau  to 
negotiate  and  execute  a Professional  Services  agreement 
with  AGS,  Inc.,  for  an  amount  not  to  exceed  $50,000,  to 
perform  a geological  study  of  the  Calaveras  Pipeline 
project . 


BUREAU  OF  CLAIMS  AND  CONTRACTS 
Deborah  Rohrer,  Manager 

(21)  Authorizing  the  General  Manager  of  Public  Utilities  to 

negotiate  and  execute  Professional  Services  agreements  for 
hazardous  substance  management,  with: 

(a)  Ecology  and  Environment,  Inc.,  at  a cost  not  to 
exceed  $300,000,  for  a term  of  three  years. 

(b)  Harding  Lawson  Associates,  at  a cost  not  to  exceed 
$300,000,  for  a term  of  three  years. 

(c)  Clayton  Environmental  Consultants,  Inc.,  at  a cost 
not  to  exceed  $400,00,  for  a term  of  three  years. 


(22)  Approving  the  terms  and  conditions  and  authorizing  a lease 
of  13.80  acres  of  Water  Department  land  to  the  City  of 
Burlingame,  for  purposes  of  street  widening,  parking  and 
landscaping,  for  a term  of  five  (5)  years  with  an 
additional  five  (5)  year  option,  commencing  from  execution 
of  the  lease  to  and  including  November  30,  1994,  at  an 
initial  annual  rent  of  $11,520. 


******** 

(23)  Public  comments. 
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PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


January  23,  1990 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of  Public  Utilities, 
the  Manager,  Bureau  of  Claims  and  Contracts,  thereof  and  the  City  Attorney.  This 
Commission  approved  and  hereby  requests  the  Controller  to  allot  funds  and  to  draw 
warrants  against  such  funds  as  are  or  will  be  available  in  payment  of  claims  against 
the  Municipal  Railway. 


ACCIDENT  NO.  & TOTAL  ACCIDENT 

CLAIMANT  SPECIFIED  PRAYER  SPECIALS  TYPE  DATE  PI/PD  SETTLEMENT 


Non-litigated 

Settlements 

NONE 

Litigated 

Settlements 

Carol  Ringstrom  87C5022-1  $ 27,000  2-7  01-16-88  PI  $ 29,000 

*ATP 

Judgments 

NONE 


TOTAL  SETTLEMENTS : $ 29,000 

(1) 


INDEX  632091  SUB  OBJECT 


1450 


* ATP  means  "According  To  Proof". 


I hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of — 


Secretary,  Public  Utilities  Commission 


h/*o 


^ PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Art  Agnos 
Mayor 

SPECIAL  MEETING 

Room  282,  City  Hall 
2:00  P.M. 

^ February  7,  1990 

COMMISSIONERS 
Rodel  E.  Rodis,  President 
Sherri  Chiesa,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 
Gordon  Chin 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


BUREAUS 

Claims  and  Contracts 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 


Thomas  J.  Elzey 
GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


ORDER  OF  BUSINESS 


(1)  Call  to  Order 

(2)  Roll  Call 

(3)  Report  of  the  General  Manager 


CONSENT  CALENDAR 

(4)  All  matters  listed  hereunder  constitute  a Consent  Calendar, 

are  considered  to  be  routine  by  the  Public  Utilities 
Commission,  and  will  be  acted  upon  by  a single  vote  of  the 
Commission.  There  will  be  no  separate  discussion  of  these 
items  unless  a member  of  the  Commission  or  the  public  so 
requests,  in  which  event  the  matter  shall  be  removed  from 
the  Consent  Calendar  and  considered  as  a separate  item. 


(a)  Concurring  in  the  declaration  of  emergency,  in 

accordance  with  the  provisions  of  Sections  6.30  and 
21.25  of  the  Administrative  Code,  to  repair  a 
transmission  water  main  rupture  in  Alida  Way,  in 
South  San  Francisco,  and  requesting  the  Board  of 
Supervisors'  approval  of  the  expenditure  of 
approximately  $400,000. 


(b)  Authorizing  the  Manager  of  Utilities  Engineering 

Bureau  to  negotiate  and  execute  Amendment  No.  1 to 
the  Professional  Services  Agreement  with  Water 
Resources  Engineering,  Inc.  to  modify  the  hydraulic 
model  of  the  Calaveras  outlet  system,  in  an  amount 
not  to  exceed  $14,000. 


THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED,  BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES,  AND  CITY  ATTORNEY  WHERE  APPLICABLE. 


SPECIAL  ORDER  OF  BUSINESS  2:00  P.M. 


(5)  PUBLIC  HEARING 

To  consider  budget  proposals  for  fiscal  year  1990-91  for 
all  departments  and  bureaus  under  the  jurisdiction  of  the 
Public  Utilities  Commission: 

(a)  Hetch  Hetchy  and  Bureau  of  Light,  Heat  and  Power 
Operating  Budget 

(b)  Hetch  Hetchy  Capital  Improvement  Program 

(c)  Water  Department  Operating  Budget 

(d)  Water  Department  Capital  Improvement  Program 

(e)  PUC  Bureaus  Operating  Budgets 

(f)  Municipal  Railway  Operating  Budget 
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CT-  CALENDAR 


SI- 
PS 2 
* 2 

a/ra/io 


*5?  PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Art  Agnos 
Mayor 


REGULAR  MEETING 


Room  282,  City  Hall 
2:00  P.M. 
February  13,  1990 


documents  dept, 

FED  X 2 1990 

SAN  l- RAN  CISCO 

MtlOl  FO  s FRR/tDV 


COMMISSIONERS 
Rodel  E.  Rodis,  President 
Sherri  Chiesa,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 
Gordon  Chin 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


BUREAUS 

Claims  arid  Contracts 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 


Thomas  J.  Elzey 
GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


ORDER  OF  BUSINESS 


(1) 

Call  to  Order 

(2) 

Roll  Call 

(3) 

Approval  of  Minutes 

(4) 

Communications 

(5) 

Introduction  of  Old 

Business 

by 

Commissioners 

(6) 

Introduction  of  New 

Business 

by 

Commissioners 

(7) 

Report  of  the  General  Manager 

. Department  Consolidation 
. Staff  Communications 

. Water  Department  General  Manager  Search  Schedule 

THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED,  BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES,  AND  CITY  ATTORNEY  WHERE  APPLICABLE. 


CONSENT  CALENDAR 

(8)  All  matters  listed  hereunder  constitute  a Consent 

Calendar,  are  considered  to  be  routine  by  the  Public 
Utilities  Commission,  and  will  be  acted  upon  by  a single 
vote  of  the  Commission.  There  will  be  no  separate 
discussion  of  these  items  unless  a member  of  the 
Commission  or  the  public  so  requests,  in  which  event  the 
matter  shall  be  removed  from  the  Consent  Calendar  and 
considered  as  a separate  item. 


(a)  Authorizing  payment  of  the  sum  of  $18,500,  in 
resolution  of  the  disputes  among  the  Public 
Utilities  Commission,  Kingston  Contracting,  Inc.  and 
Graybar  Electric  Co. 


(b)  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Water  Department  Contract  No. 
WD-2045 , 425  Mason  Street,  Replace  Sidewalk  Freight 
Elevator . 


(c)  Accepting  the  work  performed  under  San  Francisco 
Water  Department  Contract  No.  WD-2027R,  Lower 
Crystal  Springs  Seismic  Upgrade,  as  satisfactorily 
completed;  approving  Credit  Contract  Modification 
No.  1 in  the  amount  of  $4,340.15;  and  authorizing 
final  payment  in  the  amount  of  $12,539.40  to 
Valentine  Corporation,  Contractor. 
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February  13,  1990 


(d)  Approving  Debit  Contract  Modification  No.  5 in  the 

amount  of  $66,307,  to  San  Francisco  Water  Department 
Contract  No.  WD-2000,  San  Andreas  Water  Treatment 
Plant  Expansion,  Swinerton  & Walberg  Co.,  Contractor. 


(e)  Approving  the  Non-Civil  Service  and  Temporary 
appointments  and  removals  as  indicated  on  the 
Temporary  Employment  Activity  Roster,  for  the  month 
of  December  1989. 
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February  13,  1990 


REGULAR  CALENDAR 


GENERAL  MANAGER 

Thomas  J.  Elzey,  General  Manager 

(9)  Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  modification 'No . 4 to  the  Agreement  with  Brian  E. 
Gray,  Attorney  at  Law,  for  temporary  and  expert  services 
relating  to  State  Water  Resources  Control  Board  Bay/Delta 
Hearings  and  City's  water  rights,  increasing  the  contract 
amount  by  $150,000. 


WATER  DEPARTMENT 
Arthur  Jensen,  General  Manager 

(10)  Designating  Tuesday,  February  27,  1990  at  2:00  p.m.  in 

Room  282,  City  Hall,  San  Francisco,  as  the  date,  time  and 
place  for  a public  hearing  by  the  Public  Utilities 
Commission  to  consider  the  past  mandatory  water  rationing 
experience,  prior  to  completion  of  a contingency  rationing 
plan  in  the  event  that  a water  supply  shortage  develops  in 
1990  . 


MUNICIPAL  RAILWAY 

William  G.  Stead,  General  Manager 

(11)  Accepting  the  Booz,  Allen  and  Hamilton  report  entitled 

"Analysis  of  Light  Rail  Vehicle  Modification  and  Component 
Rebuild  Needs";  and  authorizing  the  Municipal  Railway  to 
close  out  the  contract  balance  of  $56.00. 


(12)  Requesting  the  City's  Department  of  Real  Estate  to  acquire 
the  3.8  acre  Granex  Corporation  property  at  1301  Army 
Street  for  use  as  a Diesel  Bus  Maintenance,  Storage  and 
Operating  Facility;  requesting  that  the  San  Francisco 
Municipal  Railway  Improvement  Corporation  advance  up  to 
$5,100,000  for  funding  the  purchase,  toxic  evaluation,  and 
remediation  on  this  and  adjacent  parcels;  and  authorizing 
negotiation  with  the  Port  Commission,  Department  of  Public 
Works  and  State  Department  of  Transportation  for  title  or 
a long-term  lease  to  several  adjacent  parcels. 


ENGINEERING  AND  CONSTRUCTION  MANAGEMENT 
Donald  Keener,  Manager 

(13)  Authorizing  the  Manager,  Utilities  Engineering  Bureau,  to 
execute  Amendment  No.  3 to  Professional  Services  Agreement 
with  EIP  Associates,  for  preparing  the  Environmental 
Impact  Report  for  the  Calaveras  Pipeline  Replacement 
project,  in  an  amount  not  to  exceed  $100,096. 
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February  13,  1990 


FINANCIAL  MANAGEMENT 


Edward  Harrington,  Assistant  General  Manager 

(14)  Authorizing  the  Assistant  General  Manager,  Finance,  to 
enter  into  a Professional  Services  Contract  with  A.  Lee 
Knight  as  Planning  Manager,  for  a period  not  to  exceed  18 
months  and  in  an  amount  not  to  exceed  $90,750. 

GENERAL  MANAGER 

Thomas  J.  Elzey,  General  Manager 

(15)  PUBLIC  HEARING 

To  consider  budget  proposals  for  fiscal  year  1990-91  for 
all  departments  and  bureaus  under  the  jurisdiction  of  the 
Public  Utilities  Commission:  (Continued  from  meeting  of 

February  7,  1990 . ) 

(a)  Hetch  Hetchy  and  Bureau  of  Light,  Heat  and  Power 
Operating  Budget 

(b)  Hetch  Hetchy  Capital  Improvement  Program 

(c)  Water  Department  Operating  Budget 

(d)  Water  Department  Capital  Improvement  Program 

(e)  PUC  Bureaus  Operating  Budgets 

(f)  Municipal  Railway  Operating  Budget 

********* 

(16)  Public  comments. 
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^PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Art  Agnos 
Mayor 


REGULAR  MEETING 
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PUBLIC  LSBSABY 


Room  282,  City  Hall 
2:00  P.M. 
February  27,  1990 


COMMISSIONERS 
Rodel  E.  Rodis,  President 
Sherri  Chiesa,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 
Gordon  Chin 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 

Construction  Management 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 

Thomas  J.  Elzey 
GENERAL  MANAGER 

Romaine  A.  Boldridge 


BUREAUS 

Claims  and  Contracts 
Energy  Conservation 
Engineering  and 


SECRETARY 


ORDER  OF  BUSINESS 


(1)  Call  to  Order 

(2)  Roll  Call 

(3)  Approval  of  Minutes 

(4)  Communications 

(5)  Introduction  of  Old  Business  by  Commissioners 

(6)  Introduction  of  New  Business  by  Commissioners 

(7)  Report  of  the  General  Manager 

. Update  on  proposed  San  Mateo  golf  course  project. 

. Department  consolidation. 

THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED,  BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES,  AND  CITY  ATTORNEY  WHERE  APPLICABLE. 


SPECIAL  ORDER  OF  BUSINESS  - 2:00  P.M. 
WATER  DEPARTMENT 
Arthur  Jensen,  General  Manager 


(8 ) PUBLIC  HEARING 


To  consider  the  past  mandatory  water  rationing  experience, 
prior  to  completion  of  a contingency  rationing  plan  in  the 
event  that  a water  supply  shortage  develops  in  1990. 


CONSENT  CALENDAR 

(9)  All  matters  listed  hereunder  constitute  a Consent 

Calendar,  are  considered  to  be  routine  by  the  Public 
Utilities  Commission,  and  will  be  acted  upon  by  a single 
vote  of  the  Commission.  There  will  be  no  separate 
discussion  of  these  items  unless  a member  of  the 
Commission  or  the  public  so  requests,  in  which  event  the 
matter  shall  be  removed  from  the  Consent  Calendar  and 
considered  as  a separate  item. 


(a)  Requesting  the  Controller  to  draw  warrants  in 

payment  of  claims  against  the  Municipal  Railway, 
totaling  $146,458.59. 
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(b)  Approving  collection  of  charges  for  damages  against 
the  San  Francisco  Municipal  Railway  from 
miscellaneous  debtors  in  the  amount  of  $6,600.26  for 
the  month  of  January,  1990. 


(c)  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff  and  authorizing  bid  call 
for  Municipal  Railway  Contract  No.  MR-881,  No.  31 
Balboa  Electrification  - Trolley  Coach  Overhead 
Construction . 


(d)  Rejecting  all  bids  received  on  January  30,  1990  for 
San  Francisco  Water  Department  Contract  No.  WD-2044, 
Masonry  wall  and  Security  Fence  for  SFWD  Corporation 
Yard,  and  authorizing  readvertisement  of  the 
contract . 


(e)  Approving  debit  modification  in  the  amount  of 
$281,000  for  additional  work  as  set  forth  in 
Contract  Modification  No.  1 to  Municipal  Railway 
Contract  No.  MR-1005,  Cable  Car  System  - Furnish  and 
Install  Replacements  for  Depression  Beams;  approving 
extension  of  time  of  45  calendar  days ; and 
requesting  the  Board  of  Supervisors  to  approve 
funding  since  anticipated  cost  of  modification 
exceeds  the  original  amount  by  more  than  10%. 


(f)  Awarding  Hetch  Hetchy  Water  and  Power  Contract  No. 

HH-803,  Cherry  Valley  Domestic  Water  Supply,  in  the 
amount  of  $47,501,  to  Lee  Engineering  Enterprises, 
Inc . , Contractor . 


(g)  Approving  the  Non-Civil  Service  and  Temporary 
appointments  and  removals  as  indicated  on  the 
Temporary  Employment  Activity  Roster,  for  the  month 
of  January  1990. 
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February  27,  1990 


REGULAR  CALENDAR 


GENERAL  MANAGER 

Thomas  J.  Elzey,  General  Manager 

(10)  Commending  Arthur  R.  Jensen,  for  his  6 years  of  service  to 
the  City  and  County  of  San  Francisco. 

(11)  Authorizing  the  Director  of  Property  to  proceed  with 
acquisition  of  right-of-way  easement  from  the  San 
Francisco  Unified  School  District  at  no  cost,  for  the 
purpose  of  constructing,  maintaining,  repairing  and 
replacing  a water  main. 


HETCH  HETCHY  WATER  AND  POWER 
Anson  Moran,  General  Manager 

(12)  Authorizing  the  Real  Estate  Department  to  negotiate  an 

easement  agreement  with  Pacific  Gas  and  Electric  Co.  for 
an  underground  utility  line  across  a portion  of  the  Hetch 
Hetchy  right-of-way  in  Stanislaus  County,  and  to  process 
for  approval  by  the  Board  of  Supervisors. 


(13)  Authorizing  the  General  Manager  of  Public  Utilities  to 
extend  the  term  of  the  contract  with  Downey,  Brand, 

Seymour  and  Rohwer  (Counsel)  through  December  31,  1990  and 
increasing  the  contract  amount  by  an  additional  $150,000. 


MUNICIPAL  RAILWAY 

William  G.  Stead,  General  Manager 

(14)  Approving  the  findings  of  the  Negative  Declaration 

concerning  the  environmental  impacts  of  a Diesel  Bus 
Maintenance,  Operations  and  storage  Facility  on  a proposed 
site  at  Army  Street  and  Interstate-280  in  San  Francisco. 


(15)  Requesting  the  City's  Department  of  Real  Estate  to  acquire 
the  3.8  acre  Granex  Corporation  property  at  1301  Army 
Street  for  use  as  a Diesel  bus  Maintenance,  Storage  and 
Operating  Facility;  requesting  that  the  San  Francisco 
Municipal  Railway  Improvement  Corporation  advance  up  to 
$5,100,000  for  funding  the  purchase,  toxic  evaluation,  and 
remedition  on  this  and  adjacent  parcels;  and  authorizing 
negotiation  with  the  Port  Commission,  Department  of  Public 
Works  and  State  Depatment  of  Transporatat ion  for  title  or 
a long-term  lease  to  several  adjacent  parcels.  (Continued 
from  meeting  of  February  13,  1990.) 


(16)  Authorizing  the  General  Manager  of  Public  Utilities  to 
solicit  proposals  for  professional  transit  consulting 
services  relative  to  Cable  Car  Fare  Collection  System. 
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ENERGY  CONSERVATION 


John  Deakin,  Acting  Manager 

(17)  Authorizing  the  Bureau  of  Energy  Conservation  to  issue  a 
Final  Contract  Payment  Authorization  in  the  amount  of 
$1,020.32  to  John  Nimmons  & Associates,  for  provision  of 
consultative  services  for  the  preliminary  assessment  of 
the  viability  of  a district  heating  and  cooling  system  for 
the  Mission  Bay  Development. 


GENERAL  MANAGER 

Thomas  J.  Elzey,  General  Manager 


(18 ) PUBLIC  HEARING 

To  consider  budget  proposals  for  fiscal  year  1990-91  for 
all  departments  and  bureaus  under  the  jurisdiction  of  the 
Public  Utilities  Commission:  (Continued  from  meeting  of 

February  23,  1990.) 

(a)  Hetch  Hetchy  and  Bureau  of  Light,  Heat  and  Power 
Operating  Budget 

(b)  Hetch  Hetchy  Capital  Improvement  Program 

(c)  Water  Department  Operating  Budget 

(d)  Water  Department  Capital  Improvement  Program 

(e)  PUC  Bureaus  Operating  Budgets 

(f)  Municipal  Railway  Operating  Budget 

(g)  Transit  Impact  Development  Fee  expenditures 

******** 

(19)  Public  comments. 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


February  20,  1990 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of 

Public  Utilities,  the  Manager,  Bureau  of  Claims  and  Contracts;  thereof  and 
the  City  Attorney.  This  Commission  approved  and  hereby  requests  the  Controller 
available  in  payment  of  claims  against  the  Municipal  Railway. 


CLAIMANT 

ACCIDENT  NO 
& SPECIFIED  PRAYER 

SPECIALS 

ACCIDENT 
TYPE  DATE 

PI /PD  SETTLEMENT 

Non-litigated 

Settlements 

NONE 


Litigated  Settlements 


Caterina  Calabretta 

88B0093-1 

$1,000,000.00 

$ 10,181.07 

10-1 

07-14-88 

PI 

$ 

25,000.00 

Joseph  LaCoste 

87C5023-1 

UNSTATED 

$ 48,810.00 

4-9 

03-07-88 

PI 

$ 

45,000.00 

Dell  J.  Smith 

86B0134-1 
$ 500,000.00 

$107,760.00 

9-3 

07-28-86 

PI/PD 

$ 

17,500.00 

Judgment 

Mario  Herrera 

87B1068-1 

$ 25,251.19 

1-3 

02-10-88 

PI 

$ 

58,958.59 

ACD* 


TOTAL  SETTLEMENTS : $146,458.59 

(4) 

INDEX  632091  SUB  OBJECT  1450 

*N0TE  ACD  means  "AS  COURT  DETERMINES" 


I hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of 


Secretary , Public  Utilities  Commission 


•S-r-  CALENDAR 


SC 

> 82 

‘2 


^ PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Art  Agnos 
Mayor 

REGULAR  MEETING 

Room  282,  City  Hall 
2:00  P.M. 

March  13,  1990 


DOCUMENTS  DEPT 
MAR  l 2 199Q 
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COMMISSIONERS 
Rodel  E.  Rodis,  President 
Sherri  Chiesa,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 
Gordon  Chin 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


BUREAUS 

Claims  and  Contracts 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 


Thomas  J.  Elzey 
GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


ORDER  OF  BUSINESS 


(1) 

Call  to  Order 

(2) 

Roll  Call 

(3) 

Approval  of  Minutes 

(4) 

Communications 

(5) 

Introduction  of  Old 

Business 

by 

Commissioners 

(6) 

Introduction  of  New 

Business 

by 

Commissioners 

(7) 

Report  of  the  General  Manager 

THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED,  BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES,  AND  CITY  ATTORNEY  WHERE  APPLICABLE. 


CONSENT  CALENDAR 

(8)  All  matters  listed  hereunder  constitute  a Consent 

Calendar,  are  considered  to  be  routine  by  the  Public 
Utilities  Commission,  and  will  be  acted  upon  by  a single 
vote  of  the  Commission.  There  will  be  no  separate 
discussion  of  these  items  unless  a member  of  the 
Commission  or  the  public  so  requests,  in  which  event  the 
matter  shall  be  removed  from  the  Consent  Calendar  and 
considered  as  a separate  item. 


(a)  Requesting  the  Controller  to  draw  warrants  in 

payment  of  claims  against  the  Municipal  Railway, 
totaling  $45,000. 


(b)  Approving  collection  of  charges  for  damages  against 
the  San  Francisco  Municipal  Railway  from 
miscellaneous  debtors  in  the  amount  of  $6,164.49  and 
a writeoff  compromise  reduction  for  comparative 
negligence  in  the  amount  of  $160.47,  for  the  month 
of  February,  1990. 


(c)  Approving  Contract  Modification  No.  2 in  the  amount 
of  $220,000,  to  San  Francisco  Municipal  Railway 
Contract  No.  MR-801,  J-Line  Connection,  Homer  J. 
Olsen,  Inc.,  Contractor. 
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March  13,  1990 


(d)  Approving  Debit  Contract  Modification  No.  8 in  the 

amount  of  $85,972,  to  Municipal  Railway  Contract  No. 
MR-860,  William  B.  Scott  Facility  - General 
Construction,  Apersey  Construction,  Contractor. 


(e)  Accepting  the  work  performed  under  Hetch  Hetchy 

Water  and  Power  Contract  No.  HH-743R,  Cherry  Valley 
and  0 ' Shaughnessey , Install  and  Test  Wells,  as 
satisfactorily  completed;  approving  Credit  Contract 
Modification  No.  2 in  the  amount  of  $11,134.70;  and 
authorizing  final  payment  in  the  amount  of  $3,580.50 
to  Callison,  Thompson,  Carrell,  Inc.,  dba  Jack 
Carrell  Drilling,  Contractor. 


(f)  Authorizing  the  General  Manager  of  Public  Utilities 
to  execute  a contract  with  Utah  State  University 
Foundation  in  the  amount  of  $4,500,  to  hire  Dr.  J. 
Paul  Tullis,  consultant,  to  study  the  problem  of 
cavitation  at  Canyon  Portal  Valvehouse. 
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MUNICIPAL  RAILWAY 
William  G.  Stead,  General  Manager 

(9)  Authorizing  a fund  transfer  of  $50,000  from  the  Contraflow 

Lane  project  to  Historic  Melbourne  project,  to  rebuild  a 
streetcar . 


(10)  Authorizing  the  General  Manager  of  Public  Utilities  to 
solicit  proposals  for  professional  transit  consulting 
services  relative  to  Cable  Car  Fare  Collection  System. 


ENGINEERING  AND  CONSTRUCTION  MANAGEMENT 
Donald  Keener,  Manager 

(11)  Approving  the  plans  and  specifications  as  prepared  and 
recommended  by  staff,  and  authorizing  Bid  Call  for 
Municipal  Railway  Contract  No,  869,  Potrero  Facility 
Rehabilitation . 


(12)  Awarding  San  Francisco  Water  Department  Contract  No. 
WD-2044,  Masonry  Wall  and  Security  Fence  for  SWFD 
Corporation  Yard,  in  the  amount  of  $82,666,  to  Interlane 
General  Engineering,  Inc.  and  P&J  Utility  Co.,  A JV . 
(Continued  from  meeting  of  February  27,  1990.) 


(13)  Awarding  San  Francisco  Water  Department  Contract  No. 

WD-1950,  Millbrae  Headquarters  Auto  Shop  and  Warehouse 
Replacements,  in  the  amount  of  $2,871,000,  to  Nibbi  Lowe 
Construction,  Contractor;  and  requesting  the  Controller  to 
transfer  funds. 


(14)  Authorizing  the  Manager  of  the  Utilities  Engineering 

Bureau  to  solicit  proposals  from  consultant  engineering 
firms  to  provide  an  engineering  solution  to  repair  the 
structural  damages  to  Eleanor  Dam  and  Early  Intake  Dam. 


(15)  Authorizing  the  Manager  of  the  Utilities  Engineering 
Bureau  to  execute  Amendment  No.  1 to  the  professional 
services  agreement  with  Leedshill-Herkenhof f/AGS , Inc.  to 
perform  additional  geotechnical  investigations  in 
connection  with  the  Needs  Assessment  Study  of  Balboa  and 
Francisco  Reservoirs. 


(16)  Requesting  the  San  Francisco  Municipal  Railway  Improvement 
Corporation  to  provide  up  to  $725,000  to  meet 
unanticipated  operational  and  safety  requirements  and  UMTA 
ineligible  costs  at  Harrison  Street  Motor  Coach  Operating 
Division  (Flynn)  and  the  Harrison  Street  Annex  Facility 
( Scott  Center  ) . 
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(17) 


Authorizing  the  Manager  of  the  Utilities  Engineering 
Bureau  to  negotiate  and  execute  a detailed  scope  of  work 
and  appropriate  fee  for  a professional  services  contract 
with  Jordan-Foster  Associates,  for  an  amount  not  to  exceed 
$1,300,000,  for  the  design  phase  of  the  Muni  Metro 
Extension  to  Mission  Bay. 


FINANCIAL  MANAGEMENT 

Edward  Harrington,  Assistant  General  Manager 

(18)  Authorizing  the  Assistant  General  Manager,  Finance,  to 
apply  for,  accept,  and  expend  $51,858,695  from  1990-91 
State  Transit  Capital  Improvement  funds  and  $51,858,695 
from  such  regional  and  local  match  funds  sources  as  State 
Transit  Assistance  funds  and/or  Bridge  Toll  Net  Revenues, 
Bay  Area  Rapid  Transit  District  funds,  or  Hetch  Hetchy 
funds,  or  Transit  Impact  Development  Fees,  or 
Transportation  Sales  Tax  Revenues,  or  the  San  Francisco 
Municipal  Railway  Improvement  Corporation  funds,  for 
partial  funding  of  the  following  Municipal  Railway 
projects:  Construct  the  Muni  Metro  Turnback;  Replace  aged 
standard-sized  trolleys  with  new  articulated  trolleys; 
Continue  constructing  the  Market  Street  Transit 
Throughfare  and  F-MARKET  Line,  and  rehabilitate  historic 
streetcars;  Reconstruct  the  trolley  overhead  system 
serving  the  14-MISSION;  Construct  new  terminals  for  the 
M-OCEANVIEW  and  J-CHURCH  light  rail  vehicle  lines; 

Purchase  new  light  rail  vehicles;  Construct  the  Muni  Metro 
Extension  to  Sixth  Street;  Replace  the  Muni  Metro  subway 
signal  system;  Acquire  land  and  design  the  new  Metro  East 
Light  Rail  Vehicle  Facility;  Complete  design  and  begin 
construction  of  the  F-EMBARCADERO  Streetcar  Extension;  and 
Extend  the  14-MISSION  Trolley  bus  line  to  the  Daly  City 
BART  Station. 


******** 

(19)  Public  comments. 
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PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


March  13,  1990 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of 

Public  utilities,  the  Manager  of  Claims  and  Contracts;  thereof  and 
the  City  Attorney.  This  Commission  approved  and  hereby  requests  the 
Controller  to  allot  funds  and  to  draw  warrants  against  such  funds  as  are 
or  will  be  available  in  payment  of  claims  against  the  Municipal  Railway. 


ACCIDENT  NO.  ACCIDENT 

CLAIMANT  & SPECIFIED  PRAYER  SPECIALS  TYPE  DATE  PI/PD  SETTLEMENT 


Non-litigated  Settlements 

Nora  Johnson  87B1240-1  $ 9,786.60  2-7  03-17-88  PI  $25,000.00 

$ 42,763.90 

Litigated  Settlements 

Aida  Miller  88T0076-1  $50,954.00  16-1  07-16-88  PI  $20,000.00 

$250,000.00 


Judgment 

NONE 


TOTAL  SETTLEMENTS : $45,000.00 

(2) 

INDEX  632091  SUB  OBJECT  1450 


I hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RODEL  E.  ROOIS  ART  AGNOS,  MAYOR 

PRESIDENT  THOMAS  J.  ELZEY,  GENERAL  MANAGER 

SHERRI  CHIESA 
VICE  PRESIDENT 


MUNICIPAL  RAILWAY 


H.  WELTON  FLYNN 


WATER  DEPARTMENT 


ARTHUR  V.  TOUPIN 
GORDON  CHIN 


HETCH  HETCHY 
WATER  AND  POWER 


P 

'&2 

2 
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March  23,  1990 


NOTICE  OF  EXECUTIVE  SESSION 


^jUMENTQ  PEPT. 

MAR  2 3 

-Afj  fkaMGISGQ 


The^Public  Utilities  Commission  of  the  City  and  County  ojL-San 
Francisco  will  meet  in  executive  session  for  the  purpose  of  discussing  a 
personnel  matter,  on  Tuesday^larch  27,  1990,  at  1:45  P.M.,  in  Room  287, 
City  Hall,  San  Francisco,  Cari'fornia. 

This  meeting  is  in  compliance  with  California  Government  Code 
Section  54957. 


Secretary 


cc:  Members,  PUC 

George  Krueger 
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PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Art  Agnos 
Mayor 


REGULAR  MEETING 


“ DEPT. 

MAR  2 3 1990 

-A  14  FRA  A!  CISCO 


Room  282,  City  Hall 
2:00  P.M. 

March  27,  1990 

COMMISSIONERS 
Rodel  E.  Rodis,  President 
Sherri  Chiesa,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 
Gordon  Chin 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


BUREAUS 

Claims  and  Contracts 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management 

Information  Systems 

.Management  Efficiency  and 
Productivity 

Personnel  and  Training 


Thomas  J.  Elzey 
GENERAL  MANAGER 


Romaine  A. 


Boldridge 


SECRETARY 


ORDER  OF  BUSINESS 


(1) 

Call  to  Order 

(2) 

Roll  Call 

(3) 

Approval  of  Minutes 

(4) 

Communications 

(5) 

Introduction  of  Old 

Business 

by 

Commissioners 

(6) 

Introduction  of  New 

Business 

by 

Commissioners 

(7) 

Report  of  the  General  Manage: 

r 

THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED , BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES,  AND  CITY  ATTORNEY  WHERE  APPLICABLE. 


CONSENT  CALENDAR 

(8)  All  matters  listed  hereunder  constitute  a Consent 

Calendar,  are  considered  to  be  routine  by  the  Public 
Utilities  Commission,  and  will  be  acted  upon  by  a single 
vote  of  the  Commission.  There  will  be  no  separate 
discussion  of  these  items  unless  a member  of  the 
Commission  or  the  public  so  requests,  in  which  event  the 
matter  shall  be  removed  from  the  Consent  Calendar  and 
considered  as  a separate  item. 


(a)  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Water  Department  Contract  no. 
WD-2032,  8-Inch  Ductile  Iron  Main  Installation  in 
Sacramento  Street  between  Locust  and  Divisadero 
Streets . 


(b)  Awarding  San  Francisco  Water  Department  Contract  No. 
WD-2025,  8-Inch  Ductile  Iron  Main  Installation  in 
Pine  Street  between  Grant  Avenue  and  Leavenworth 
Street,  in  the  net  amount  of  $307,580,  to  Uniacke 
Construction,  Inc.  and  Vickers  Concrete  Sawing,  A 
Joint  Venture,  Contractor. 


(c)  Awarding  San  Francisco  Water  Department  Contract  no. 
WD-2026 , 8-Inch  Ductile  Iron  Main  Installation  in 
Carl  Street  between  Hillway  Avenue  and  Clayton 
Street,  in  the  amount  of  $224,900,  to  Interlane 
General  Engineering,  Inc.  and  p & J Utility  Co.,  A 
Joint  Venture,  Contractor. 
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(d)  Awarding  San  Francisco  Water  Department  Contract  No. 
WD-2046R,  Painting  La  Grande  Standpipe  and  Forest 
Hill  Tanks,  in  the  amount  of  $89,800,  to  Eligom 
International  Construction,  Contractor. 


(e)  Approving  Contract  Modification  No.  3 in  the  amount 
of  $220,000,  to  San  Francisco  Municipal  Railway 
Contract  No.  MR-801,  J-Line  Connection,  Homer  J. 
Olsen,  Inc.,  Contractor. 


(f)  Designating  Tuesday,  April  24,  1990  at  2:00  P.M.  in 
Room  282,  City  Hall,  San  Francisco,  as  the  date, 
time  and  place  for  a public  hearing  by  the  Public 
Utilities  Commission  to  consider  adoption  of  a water 
rationing  plan  in  the  event  that  a water  supply 
shortage  is  declared. 


(g)  Designating  Tuesday,  April  24,  1990  at  2:00  P.M.  in 
Room  282,  City  Hall,  San  Francisco,  as  the  date, 
time  and  place  for  a public  hearing  by  the  Public 
Utilities  Commission  for  considering  proposals  for 
rate  increases  for  water  service  and  water  supplied 
by  the  San  Francisco  Water  Department. 


(h)  Approving  the  Non-Civil  Service  and  Temporary 
appointments  and  removals  as  indicated  on  the 
Temporary  Employment  Activity  Roster,  for  the  month 
of  February  1990. 
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(9) 

(10) 

(ID 

(12) 

(13) 

(14) 

(15) 


GENERAL  MANAGER 

Thomas  J.  Elzey,  General  Manager 


Commending  William  G.  Stead,  for  his  5 years  of  service  to 
the  City  and  County  of  San  Francisco. 


Approving  the  temporary  appointment  made  by  the  General 
Manager  of  Public  Utilities  of  John  P.  Mullane  as  General 
Manager,  Water  Department,  effective  April  2,  1990. 


WATER  DEPARTMENT 

John  P.  Mullane,  Acting  General  Manager 

Authorizing  the  Acting  General  Manager  of  the  Water 
Department  to  negotiate  and  execute  a professional 
services  agreement  with  Martha  Schauss  - Toni  Corelli,  for 
an  amount  not  to  exceed  $45,000,  for  a wildlife  management 
and  depredation  study  to  control/eliminate  feral  swine 
from  the  Alameda/Santa  Clara  watersheds. 


Expressing  intention  to  authorize  the  General  Managers  of 
the  Water  Department  and  Hetch  Hetchy  to  recommend  the 
deobligation  of  various  capital  projects  to  provide  a 
source  of  funds  for  the  purchase  of  water,  and  to  enter 
into  negotiations  to  secure  an  agreement  providing  for  the 
purchase  of  such  water,  if  deemed  necessary. 


HETCH  HETCHY  WATER  AND  POWER 
Anson  Moran,  General  Manager 

Requesting  the  Controller  to  transfer  $2,948,789  from  15 
completed  or  low-priority  Hetch  Hetchy  projects  to  11 
high-priority  projects  which  require  additional  funds  for 
the  completion  of  design  and  construction. 


MUNICIPAL  RAILWAY 

William  G.  Stead,  General  Manager 

Recognizing  the  achievements  of  and  commending  the 
Municipal  Railway  workers  who  built  Cable  Car  16;  and 
authorizing  free  cable  car  service  to  the  public  on  April 
10,  1990. 


Authorizing  $73,000  in  surplus  funds  in  Object  140,  Fixed 
Charges,  to  be  made  available  for  expenses  associated  with 
the  Regional  Transit  Connection  program  in  1989-90. 


3 


March  27,  1990 


(16) 


(17) 


(18) 


(19) 


(20) 


Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a Municipal  Railway  Supplemental  Appropriation 
in  the  amount  of  $282,542,  reappropriating  funds  from  the 
McAllister  Street  Contra-Flow  Lane  project  to  a new 
project  for  the  Acquisition  and  Transportation  of  SEPTA 
PCC  Streetcars. 


Authorizing  the  transfer  of  $395,000  between  divisions  and 
budget  objects  to  cover  certain  salary  and  non-salary 
deficits  . 


ENGINEERING  AND  CONSTRUCTION  MANAGEMENT 
Donald  Keener,  Manager 

Authorizing  the  Manager  of  the  Utilities  Engineering 
Bureau  to  negotiate  and  execute  a detailed  scope  of  work 
and  appropriate  fee  for  a professional  services  contract 
with  Jordan-Foster  Associates,  for  an  amount  not  to  exceed 
$1,300,000,  for  the  design  phase  of  the  Muni  Metro 
Extension  to  Mission  Bay.  (Continued  from  meeting  of 
March  13,  1990.  ) 


FINANCIAL  MANAGEMENT 

Edward  Harrington,  Finance  Director 

Authorizing  the  PUC  Finance  Director  to  pay  the  Urban  Mass 
Transportation  Administration  the  sum  of  $494,089  plus 
interest,  for  disallowed  capital  project  costs  related  to 
engineering  of  the  Harrison  Street  facility. 


******** 


Public  comments. 
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PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Art  Agnos 
Mayor 

documents  dept . 

REGULAR  MEETING 
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Room  282,  City  Hall  'Wa<»v 

2:00  P.M. 

April  10,  1990 

COMMISSIONERS 
Rodel  E.  Rodis,  President 
Sherri  Chiesa,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 
Gordon  Chin 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


BUREAUS 

Claims  and  Contracts 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 


Thomas  J.  Elzey 
GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


ORDER  OF  BUSINESS 


(1) 

Call  to  Order 

(2) 

Roll  Call 

(3) 

Approval  of  Minutes 

(4) 

Communications 

(5) 

Introduction  of  Old 

Business 

by 

Commissioners 

(6) 

Introduction  of  New 

Business 

by 

Commissioners 

(7) 

Report  of  the  General  Manager 

Effect  of  the  Mayor's  proposal  for  the  Embarcadero 
Freeway  on  Municipal  Railway  Projects. 

THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED,  BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES,  AND  CITY  ATTORNEY  WHERE  APPLICABLE. 


CONSENT  CALENDAR 

(8)  All  matters  listed  hereunder  constitute  a Consent 

Calendar,  are  considered  to  be  routine  by  the  Public 
Utilities  Commission,  and  will  be  acted  upon  by  a single 
vote  of  the  Commission.  There  will  be  no  separate 
discussion  of  these  items  unless  a member  of  the 
Commission  or  the  public  so  requests,  in  which  event  the 
matter  shall  be  removed  from  the  Consent  Calendar  and 
considered  as  a separate  item. 


(a)  Requesting  the  Controller  to  draw  warrants  in 
payment  of  claims  against  the  Municipal  Railway, 
totaling  $125,154.15. 

(b)  Approving  collection  of  charges  for  damages  against 
the  San  Francisco  Municipal  Railway  from 
miscellaneous  debtors  in  the  amount  of  $30,926.08 
and  write-off  compromise  reductions  for  comparative 
negligence  in  the  amount  of  $1,636.01  for  the  month 
of  March,  1990. 


(c)  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Water  Department  Contract  No. 
WD-2048,  8-Inch  Ductile  iron  Main  Installation  in 
Leavenworth  Street  between  Pine  Street  and  Pacific 
Avenue;  Larkin  Street  between  Pacific  Avenue  and 
Vallejo  Street. 
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(d)  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Water  Department  Contract  No. 
WD-2049,  8-Inch  Ductile  iron  Main  Installation  in 
Octavia  Steet  between  Market  and  Fulton  Streets. 


(e)  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  Bureau  of  Light,  Heat  and  Power  maintenance, 
repair  and  alterations  of  city-owned  Street  Lighting 
Systems,  1990/91. 


(f)  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  Municipal  Railway  Contract  No.  MR-1022,  Metro 
and  Woods  Yards  - Security  Fencing  and  Gates. 


(g)  Approving  Debit  Modification  in  the  amount  of 
$90,000,  for  additional  work  as  set  forth  in 
Contract  Modification  No.  1 to  Municipal  Railway 
Contract  No.  MR-1011-R,  Presidio  Yard  - Security 
Fencing  and  Gates;  and  an  extension  of  time  of  56 
calendar  days  to  the  contract  term.  Interlane  and 
P&J  Utility  Co.  J/V,  Contractor. 


(h)  Accepting  the  work  performed  under  San  Francisco 

Water  Department  Contrct  no.  WD-2007,  8-Inch  Ductile 
Iron  Main  installation,  Taylor  Street  from  Golden 
Gate  Avenue  to  Sutter  Street  and  from  Pine  Street  to 
Washington  Street,  as  satisfactorily  completed; 
approving  Debit  Contract  Modification  No.  1 in  the 
amount  of  $42,497;  authorizing  an  extension  of  time 
for  unavoidable  delays  of  22  working  days;  and 
authorizing  final  payment  in  the  amount  of 
$63,577.75  to  Interlane  General  Engineering,  Inc. 
and  P&J  utility  Co.,  A Joint  venture.  Contractor. 


(i)  Accepting  the  work  performed  under  Hetch  Hetchy 

Water  and  power  Contract  No.  HH-794R2,  San  Joaquin 
Pipelines,  Repair  Exterior  coating,  as 
satisfactorily  completed;  approving  Contract 
Modification  No.  3;  authorizing  an  extension  of  time 
for  unavoidable  delays  of  44  calendar  days;  and 
authorizing  final  payment  in  the  amount  of 
$13,600.34  to  porter  Painting,  Contractor. 


(j)  Accepting  the  work  performed  under  Hetch  Hetchy 
Water  and  power  Contract  No.  hh-792,  Replace 
Streetlight  Yard,  as  satisfactorily  completed; 
approving  Debit  Contract  Modification  No.  3 in  the 
amount  of  $35,339.62;  assessing  $16,400  for 
liquidated  damages  as  negotiated  with  the 
Contractor;  authorizing  an  extension  of  time  for 
unavoidable  delays  of  82  calendar  days;  and 
authorizing  final  payment  in  the  amount  of 
$115,713.77  to  Berrios  Construction  Company,  Inc., 
Contractor . 
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REGULAR  CALENDAR 


WATER  DEPARTMENT 

John  P.  Mullane,  Acting  General  Manager 

(9)  Authorizing  the  Acting  General  Manager  of  the  Water 

Department  to  negotiate  and  execute  a professional 
services  agreement  with  Martha  Schauss  - Toni  Corelli,  for 
an  amount  not  to  exceed  $45,000,  for  a wildlife  management 
and  depredation  study  to  control/eliminate  feral  swine 
from  the  Alameda/Santa  Clara  watersheds. 


MUNICIPAL  RAILWAY 

Johnny  B.  Stein,  Acting  General  Manager 


(10)  Authorizing  the  General  Manager  of  Public  utilities  to 
solicit  proposals  for  professional  transit  consulting 
services  relative  to  cable  Car  Fare  Collection  System. 


ENGINEERING  AND  CONSTRUCTION  MANAGEMENT 
Donald  Keener,  Manager 

(11)  Authorizing  the  Manager  of  the  Utilities  Engineering 
Bureau  to  execute  an  amendment  to  the  agreement  with 
Allstate  Geotechnical  Services  (AGS)  for  performing  design 
and  field  engineering  services  on  an  "As  Needed"  basis,  to 
extend  the  completion  date  of  the  agreement  to  September 
30,  1990. 


FINANCIAL  MANAGEMENT 

Edward  Harrington,  Finance  Director 

(12)  Adopting  the  proposed  funding  needs  of  $15,587,000  for 
paratransit  and  up  to  $139,600,000  for  the  Municipal 
Railway  from  local  sales  tax  funds  for  the  period  April, 
1990  through  June,  1995. 


ENERGY  CONSERVATION 
John  Deakin,  Acting  Manager 

(13)  Authorizing  the  Bureau  of  Energy  Conservation  to  modify  by 
$28,000  its  contract  with  Brown,  Vence  & Associates,  for 
the  provision  of  consulting  services  for  the  development 
of  priorities  and  tools  for  City  staff  to  implement  future 
demand-side  planning  strategies  in  municipal  facilities. 


(14)  Authorizing  the  Bureau  of  Energy  Conservation  to  modify  by 
$31,700  its  contract  with  Brown,  vence  & Associates,  for 
evaluation  of  the  Capital  Project  Design  Review  Program, 
presentation  of  technology  transfer  workshops  for  City 
design  engineers  and  architects,  and  preparation  of 
guidelines  for  energy  efficiency  in  capital  improvement 
projects . 
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April  10,  1990 


BUREAU  OF  CLAIMS  AND  CONTRACTS 


Deborah  Rohrer,  Manager 

(15)  Approving  the  terms  and  conditions  and  authorizing  a lease 
of  1.07  acres  of  Water  Department  land  to  Petrocchi  Bros., 
for  the  purpose  of  maintaining  a nursery,  for  a term  of 
five  (5)  years,  commencing  April  1,  1990  and  terminating 
March  31,  1995,  at  an  initial  annual  rental  of  $10,800. 


(16)  Approving  the  terms  and  conditions  and  authorizing  a lease 
of  0.917  acres  of  Water  Department  land  to  Petrocchi 
Bros.,  for  the  purpose  of  vehicular  access  and  circulation 
for  adjoining  gasoline  service  station  and  car  wash 
activities  of  lessee's  nursery,  for  a term  of  five  (5) 
years,  commencing  April  1,  1990  and  terminating  March  31, 
1995,  at  an  initial  annual  rental  of  $19,200. 


(17)  Approving  the  terms  and  conditions  and  authorizing  a lease 
of  3.84  acres  of  Water  Department  land  to  El  Camino 
Driving  Range,  for  purposes  of  golf  driving  range  and 
parking,  for  a term  of  five  (5)  years,  commencing  March  1, 
1990  and  terminating  February  28,  1995,  at  an  initial 
annual  rental  of  $26,400. 


******** 

(18)  Public  comments. 
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April  10,  1990 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


April  3,  1990 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of  Public 
Utilities,  the  Manager,  Bureau  of  Claims  and  Contracts;  thereof  and  the  City 
Attorney.  This  Commission  approved  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be  available  in 
payment  of  claims  against  the  Municipal  Railway. 


ACCIDENT  NO.  ACCIDENT 

CLAIMANT  & SPECIFIED  PRAYER  SPECIALS  TYPE  DATE  PI/PD  SETTLEMENT 

Non-1 iti gated  Settlements 

None 


Litigated  Settlements 


Christie  Evans  &) 
Jeremy  Evans  ) 

87B8236-7 ) 
87B8236-8) 
ACD 

None 

18-3 

18-3 

04-03-88 

PD 

PI 

$ 750.00) 

2,000.00) 

Judgments 

Patricia  White 

86T1 338-1 
ACD 

None 

1-7 

12-17-88 

PI 

8,606.40 

Ethel  Barnett 

87C01 49-27 
ATP 

$52,000.00 

5-3 

05-16-88 

PI 

111,797.75 

Glenn  S.  Henningsen 

88B1 629-1 
ACD 

Not  Stated 

4-3 

05-30-89 

PD 

2,000.00 

TOTAL  SETTLEMENTS: 


$1 25,1 54. 1 5 
(5) 


INDEX  632091 


SUB  OBJECT  1450 


*N0TE:  ACD  means  "As  Court  Determines" 


I hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of 


Secretary,  Public  U tilities  Commission 


CALENDAR 


o 


^ PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Art  Agnos 
Mayor 

REGULAR  MEETING 

Room  282,  City  Hall 
2:00  P.M. 

April  24,  1990 


L*OCUjM£NT£ 

APR  2 3 

Cisco 


COMMISSIONERS 
Rodel  E.  Rodis,  President 
Sherri-  Chiesa,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 
Gordon  Chin 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


BUREAUS 

Claims  and  Contracts 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 


Thomas  J.  Elzey 
GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


ORDER  OF  BUSINESS 


(1) 

Call  to  Order 

(2) 

Roll  Call 

(3) 

Approval  of  Minutes 

(4) 

Communications 

(5) 

Introduction  of  Old  Business 

by 

Commissioners 

(6) 

Introduction  of  New  Business 

by 

Commissioners 

(7) 

Report  of  the  General  Manager 

THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED , BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES / AND  CITY  ATTORNEY  WHERE  APPLICABLE. 


SPECIAL  ORDER  OF  BUSINESS  - 2:00  P.M. 


WATER  DEPARTMENT 

John  P.  Mullane,  General  Manager 


(8)  PUBLIC  HEARING 

To  consider  declaring  a Water  Shortage  Emergency  and 
adopting  a Mandatory  Water  Conservation  Program;  and 
authorizing  the  additional  budget  needs  to  be  included  in 
the  Water  Department's  Conservation  Programmatic  Budget. 

(Additional  testimony  will  be  received  at  the  May  8,  1990 
meeting ) 


(9)  PUBLIC  HEARING 

To  consider  proposed  rate  increases  for  San  Francisco  and 
suburban  retail  and  wholesale  customers,  excess  use 
charges,  and  charges  for  flow  restricting  installation. 

(Additional  testimony  will  be  received  at  the  May  8,  1990 
meeting) 
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April  24 


1990 


CONSENT  CALENDAR 


(10)  All  matters  listed  hereunder  constitute  a Consent 

Calendar,  are  considered  to  be  routine  by  the  Public 
Utilities  Commission,  and  will  be  acted  upon  by  a single 
vote  of  the  Commission.  There  will  be  no  separate 
discussion  of  these  items  unless  a member  of  the 
Commission  or  the  public  so  requests,  in  which  event  the 
matter  shall  be  removed  from  the  Consent  Calendar  and 
considered  as  a separate  item. 


(a)  Requesting  the  Controller  to  draw  warrants  in 
payment  of  claims  against  the  Municipal  Railway, 
totaling  $20,904.26. 

(b)  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Hetch  Hetchy  Contract  No.  HH-806, 
Seal  Kirkwood  Powerhouse  and  Repair  Tower  Footing. 


(c)  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Hetch  Hetchy  Contract  No.  HH-813, 
Assembly  and  Pre-Energization  Test  of  Moccasin  Spare 
Transformer . 


(d)  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Hetch  Hetchy  Contract  No.  HH-817, 
0 ' Shaughnessy  Dam  Leach  Field. 


(e)  Declaring  an  emergency  to  repair  leaks  in  the  San 
Joaquin  Valley  due  to  leaks  in  Pipeline  No.  2,  in 
accordance  with  the  provisions  of  Section  6.30  of 
the  Administrative  Code;  and  authorizing  the 
expenditure  of  funds  in  the  amount  of  $25,000  to 
provide  for  emergency  repairs  and  services. 


(f)  Awarding  Municipal  Railway  Contract  No.  MR-1008, 
Curtis  Green  LRV  Center  - Heating  and  Ventilation 
System  Modification  and  Rehabilitation  in  the  amount 
of  $464,600  to  Man  Wah  Construction  Company  Inc., 
2056  Farallon  Drive,  San  Leandro,  CA  94577. 


(g)  Awarding  San  Francisco  Water  Department  Contract  No. 
WD-2045,  425  Mason  Street,  Sidewalk  Freight 
Elevator,  in  the  amount  of  $63,788  to  Imperial 
Elevator  Co.,  Inc.  985  Howard  Street,  San  Francisco, 
CA  94103. 


April  24,  1990 


CONSENT  CALENDAR  - Continued 


(h)  Approving  Debit  Modification  in  the  amount  of 
$9,714.88  for  additional  work  as  set  forth  in 
Contract  Modification  No.  2 to  Municipal  Railway 
Contract  No.  MR-866,  Cable  Car  Barn  - Turntable 
Rehabilitation;  approving  extension  of  time  of  444 
calendar  days  to  the  contract  term  to  provide 
analysis;  and  approving  an  extension  of  time  of  80 
calendar  days  to  the  contract  term. 


(i)  Setting  the  location  of  San  Francisco  Water 

Department  Suburban  Headquarters,  1000  El  Camino 
Real,  Millbrae,  CA  as  the  site  for  the  Wednesday, 
May  16,  1990  special  meeting  at  5:00  P.M.  on  the 
proposed  golf  course  on  the  Crystal  Springs 
Watershed . 
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April  24,  1990 


REGULAR  CALENDAR 


WATER  DEPARTMENT 
John  P.  Mullane,  General  Manager 


(11)  Authorizing  the  Acting  General  Manager  of  the  Water 
Department  to  negotiate  and  execute  a contract  with 
S.L.U.G.  for  an  amount  not-to-exceed  $30,000  for  the 
design  and  development  of  a low  water  use  Demonstration 
Garden . 


MUNICIPAL  RAILWAY 
Johnny  B.  Stein,  General  Manager 


(12)  Authorizing  the  Municipal  Railway  to  modify  the  American 
Computer  Exchange,  Inc.  Professional  Services  Contract  by 
$31,508  to  a total  not-to-exceed  $601,876  and  to  extend 
the  term  of  the  contract  to  December  31,  1990  to  complete 
the  inspection  of  diesel  coaches. 


UTILITIES  ENGINEERING  BUREAU 
Donald  Keener,  Manager 


(13)  Authorizing  the  Manager  of  the  Utilities  Engineering 
Bureau  to  execute  Amendment  No.  1 with  Allstate 
Geotechnical  Services  (AGS)  in  an  amount  not-to-exceed 
$6,177  for  the  Calaveras  Pipeline  Replacement  Project. 


(14)  Authorizing  the  Manager  of  Utilities  Engineering  Bureau  to 
approve  Contract  Modification  No.  4 totalling  $272,657.88 
to  San  Francisco  Municipal  Railway  Contract  No.  MR-801, 
J-Line  Connection. 

(15)  Authorizing  the  Manager  of  Utilities  Engineering  Bureau  to 
approve  Debit  Contract  Modification  No.  9 in  the  amount  of 
$150,000;  and  authorize  an  extension  of  time  for 
unavoidable  delays  of  100  calendar  days  for  Municipal 
Railway  Contract  No.  MR-860  - William  B.  Scott  Facility, 
General  Construction. 


ENERGY  CONSERVATION 
John  Deakin,  Acting  Manager 


(16)  Authorizing  the  Bureau  of  Energy  Conservation  to  execute  a 
sole  source  Professional  Services  Contract  with  Raymond 
Brooks  Engineering  in  an  amount  not-to-exceed  $25,000  from 
funds  available  in  the  Bureau's  operating  budget 
(Professional  Services),  for  design  and  development  of  a 
Simplified  Boiler  Improvement  Program. 


April  24,  1990 


BUREAU  OF  MANAGEMENT  INFORMATION  SYSTEMS 


Hans  J.  Loffeld,  Director 


(17)  Authorizing  the  General  Manager  of  Public  Utilities  to 
enter  into  a personal  service  contract  with  Carlton  & 
Associates  and  E.H.  White  & Company  to  develop  a 
computerized  maintenance  management  system  for  an  amount 
not-to-exceed  $143,000  and  a period  of  time  not-to-exceed 
December  31,  1991. 


*************** 


( 16 ) PUBLIC  COMMENTS 
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April  24,  1990 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


April  17,  1990 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of  Public 
Utilities,  the  Manager,  Bureau  of  Claims  and  Contracts;  thereof  and  the  City 
Attorney.  This  Commission  approved  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be  available  in 
payment  of  claims  against  the  Municipal  Railway. 


ACCIDENT  NO.  ACCIDENT 

CLAIMANT  & SPECIFIED  PRAYER  SPECIALS  TYPE  DATE  PI/PD  SETTLEMENT 

Non-1 iti gated  Settlements 


None 


Litigated  Settlements 
None 

Judgments 


Christine  L.  Herdman 

87C01 20-2  None 

ACD 

6-3  4-02-88  PI  $ 20,904.26 

TOTAL  SETTLEMENTS: 

$ 20,904.26 

(1) 

INDEX  632091 

SUB  OBJECT  1450 

*N0TE:  ACD  means  "As  Court  Determines" 


I hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RODEL  E.  ROOIS 
PRESIDENT 


ART  AGNOS,  MAYOR 
THOMAS  J.  ELZEY.  GENERAL  MANAGER 


SHERRI  CHIESA 
VICE  PRESIDENT 


MUNICIPAL  RAILWAY 


H.  WELTON  FLYNN 


WATER  DEPARTMENT 


ARTHUR  V.  TOUPIN 


HETCH  HETCHY 
WATER  AND  POWER 


GORDON  CHIN 


May  4,  1990 


documents  dept. 

MAY  7 1990 


2 


NOTICE  OF  EXECUTIVE  SESSION 


SAM  FKANQIS.GO 


.tc^hr C 


J (RPADV 


The  Public  Utilities  Commission  of  the  City  and  County  of  San  Francisco  will 
meet  in  executive  session  for  the  purpose  of  discussing  a personnel  matter,  on 
Tuesday,  May  8,  1990,  at  1:45  P.M.,  in  Room  287,  City  Hall,  San  Francisco, 
California.-^. 

This  meeting  is  in  compliance  with  California  Government  Code  Section  54957. 


Romaine  A.  Boldridge 
Secretary 


cc:  Members,  PUC 

George  Krueger 


287  CITY  HALL  • SAN  FRANCISCO,  CALIFORNIA  94102  • (415)  554-7316  • FAX  (415)  554-7470 


CALENDAR 


SP 

PS  2 

« Z 

s/s  ho 

Sr  PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Art  Agnos 
Mayor 

REGULAR  MEETING 

Room  282,  City  Hall 
2:00  P.M. 
g|  May  8,  1990 

COMMISSIONERS 
Rodel  E.  Rodis,  President 
Sherri  Chiesa,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 
Gordon  Chin 


DOCUMENTS  DMp 
MAY  7 1990 

SAW  FRAMGISGQ 

l£«  f O V ! R e>  /i  pa  v 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


Thomas  ^ 
GENERAL 

Romaine  A. 


BUREAUS 

Claims  and  Contracts 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 

. Elzey 
MANAGER 

Boldr idge 


SECRETARY 


ORDER  OF  BUSINESS 


(1) 

Call  to  Order 

(2) 

Roll  Call 

(3) 

Approval  of  Minutes 

(4) 

Communications 

(5) 

Introduction  of  Old 

Business 

by 

Commissioners 

(6) 

Introduction  of  New 

Business 

by 

Commissioners 

(7) 

Report  of  the  General  Manage; 

r 

o Graffiti  Update 


THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED,  BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES,  AND  CITY  ATTORNEY  WHERE  APPLICABLE. 


SPECIAL  ORDER  OF  BUSINESS  - 2:00  P.M. 
WATER  DEPARTMENT 
John  P.  Mullane,  General  Manager 


(8)  PUBLIC  HEARING  (Continued  from  April  24,  1990  meeting.) 


To  consider  declaring  a Water  Shortage  Emergency  and 
adopting  a Mandatory  water  Conservation  Program  effective 
May  8,  1990. 


(9)  PUBLIC  HEARING  (Continued  from  April  24,  1990  meeting.) 


(a)  To  consider  adopting  a revised  schedule  of  rates  for 
suburban  customers. 


(b)  To  consider  adopting  the  schedules  for  penalties  for 
water  use  in  excess  of  allotment  effective  August  1, 
199  0 . 


(c)  To  consider  declaring  intent  to  issue  tax-exempt 
indebtedness  to  finance  the  Capital  Projects  Program. 


(d)  To  consider  adopting  a revised  schedule  of  rates  for 
San  Francisco  customers. 
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May  8,  1990 


CONSENT  CALENDAR 


(10)  All  matters  listed  hereunder  constitute  a Consent  Calendar, 
are  considered  to  be  routine  by  the  Public  Utilities 
Commission,  and  will  be  acted  upon  by  a single  vote  of  the 
Commission.  There  will  be  no  separate  discussion  of  these 
items  unless  a member  of  the  Commission  or  the  public  so 
requests,  in  which  event  the  matter  shall  be  removed  from 
the  Consent  Calendar  and  considered  as  a separate  item. 


(a)  Awarding  San  Francisco  Water  Department  Contract  No. 
WD-2034,  8-Inch  Ductile  Iron  Main  Installation  in 
Folsom  Street  between  16th  Street  and  Army  Street, 
in  the  net  amount  of  $422,115  to  Bay  Pacific 
Pipelines,  Inc.,  2201  22nd  Avenue,  San  Francisco, 
CA  94116. 


(b)  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Water  Department  Contract  No. 
WD-2041,  12-Inch  Ductile  Iron  Main  Installation  in 
Divisadero  Street  between  Page  Street  and  Golden 
Gate  Avenue. 


(c)  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Water  Department  Contract  No. 
WD-2056,  Bay  Division  Pipelines  Nos.  1 and  2 
Timber  Trestles  Repair,  and  requesting  the  Controller 
to  transfer  funds. 


(d)  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  water  Department  Contract  No. 
WD-2063,  Repaving  of  street  and  sidewalk  openings 
for  fiscal  year  ending  June  30,  1991. 


(e)  Declaring  an  emergency  to  repair  a broken  16-Inch 
water  main  in  Larkin  Street  at  the  intersection  of 
Market  and  Hayes  Streets,  in  accordance  with  the 
provisions  of  Section  6.30  of  the  Administrative 
Code;  and  requesting  the  Board  of  Supervisors  to 
approve  the  expenditure  of  $90,000  to  provide  for 
emergency  repairs. 


(f)  Awarding  San  Francisco  Hetch  Hetchy  Contract  No. 
HH-780R,  0 ' Shaughnessy  Campground  Facilities,  in  the 
amount  of  $130,894  to  INA  Construction,  311  W.  Larch 
Road,  Tracy,  CA  95376. 


(g)  Accepting  the  work  performed  under  San  Francisco 
Hetch  Hetchy  Contract  No.  HH-798,  Replacement  of 
trolley  poles  at  various  locations,  as  satisfactorily 
completed;  approving  Credit  Contract  Modification 
No.  2 in  the  amount  of  $18,969.84;  and  authorizing 
final  payment  in  the  amount  of  $39,720.43  to  the 
Contractor,  Kingston  Constructors,  Inc. 


May  8,  1990 


CONSENT  CALENDAR  - Continued 


(h)  Requesting  an  extension  of  the  emergency  declaration 
to  repair  leaks  on  San  Joaquin  Pipeline  No.  2,  and 
authorizing  additional  funds  in  the  amount  of 
$100,000  to  complete  the  work. 


(i)  Approving  the  Non-Civil  Service  and  Temporary 
appointments  and  removals  as  indicated  on  the 
Temporary  Employment  Activity  Roster,  for  the  month 
of  March,  1990. 


3 - 


May  8,  1990 


REGULAR  CALENDAR 


(ID 


(12) 


(13) 


(14) 


(15) 


(16) 


(17) 


(18) 


GENERAL  MANAGER 

Thomas  J.  Elzey,  General  Manager 


Presentation  on  the  proposed  Mission  Bay  Plan. 


WATER  DEPARTMENT 
John  P.  Mullane,  General  Manager 


Accepting  the  Water  Department's  Groundwater  Management 
Report,  and  authorizing  submitting  proposals  for  local 
groundwater  development  for  further  testing  and  environ- 
mental review. 


Authorizing  the  Acting  General  Manager  of  the  Water 
Department  to  advertise  and  circulate  to  prospective 
consultants  a Request-f or-Proposal  for  professional 
services  to  study  the  feasibility  of  supplementing  Hetch 
Hetchy  and  local  water  supplies. 


MUNICIPAL  RAILWAY 
Johnny  B.  Stein,  General  Manager 


Requesting  the  Controller  to  transfer  $200,000  from 
Miscellaneous  Salaries  to  Craft  Overtime  for  Municipal 
Railway  vehicle  repair  and  maintenance. 


Requesting  the  Controller  to  transfer  $650,000  from 
Municipal  Railway's  Fringe  Benefits  to  Workers' 
Compensation . 


Authorizing  the  San  Francisco  Municipal  Railway  to  provide 
complimentary  three-day  Passports  to  the  united  States 
Coast  Guard  for  the  celebration  of  United  States  Coast 
Guard  bicentennial,  May  10  through  May  13,  1990. 


Requesting  the  Board  of  Supervisors'  approval  to  contract 
for  the  provision  of  paratransit  services  for  Fiscal  Year 
1990/91. 


Authorizing  the  General  Manager  of  the  San  Francisco 
Municipal  Railway  to  extend  the  current  Cable  Car  Barn 
Museum  concession/space  agreement  with  the  Pacific  Coast 
Chapter  of  The  Railway  and  Locomotive  Historical  Society 
for  8 months,  until  December  31,  1990. 
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May  8,  1990 


REGULAR  CALENDAR  - Continued 


UTILITIES  ENGINEERING  BUREAU 
Donald  Keener,  Manager 


(19)  Approving  Debit  Contract  Modification  No.  9 in  the  amount 
of  $150,000;  and  authorizing  an  extension  of  time  for 
unavoidable  delays  of  100  calendar  days  for  Municipal 
Railway  Contract  No.  MR-860  - William  B.  Scott  Facility, 
General  Construction.  (Continued  from  meeting  of  April  24, 
1990.) 


(20)  Authorizing  the  General  Manager  of  Utilities  Engineering 
Bureau  to  execute  Amendment  No.  1 to  allow  Dames  and  Moore 
to  provide  professional  services  for  the  repair  or 
replacement  of  the  Priest  Dam  outlet  tower  access  ladders, 
to  increase  the  contract  amount  to  $210,000,  and  to  extend 
the  term  of  the  contract  to  September  30,  1990. 


(21)  Authorizing  the  Manager  of  Utilities  Engineering  Bureau  to 
negotiate  and  execute  a professional  services  agreement 
with  Impell  Corporation  to  provide  specialized  as  needed 
engineering  services  no t-t o-exceed  $350,000  for  a term  of 
two  years. 


(22)  Approving  lease,  on  a month-to-month  basis,  with  Skyline 
Holdings,  for  space  in  1155  Market  Street,  commencing  May 
29,  1990  for  a period  not-to-exceed  six  months. 

******************** 

(23)  PUBLIC  COMMENTS 


Immediately  following  the  meeting  the  Commission  will  meet  in 
executive  session  on  an  attorney-client  matter  regarding  Modesto 
Irrigation  District  Treatment  Plant  Project  - CEQA  action,  in 
accordance  with  Government  Code  Sections  54956.9(b)  (1)  and  (c). 
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May  8,  1990 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

documents  dept. 
MAY  X 1 1990 

SAlM  (“KhWif^O 

San  Francisco  Water  Department 
Suburban  Headquarters 
1000  El  Camino  Real 
Millbrae , CA 


Art  Agnos 
Mayor 

SPECIAL  MEETING 


5:00  P.M. 

^.May  16,  1990 

COMMISSIONERS 
Rodel  E.  Rodis,  President 
Sherri  Chiesa,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 
Gordon  Chin 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


BUREAUS 

Claims  and  Contracts 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 


Thomas  J.  Elzey 
GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


ORDER  OF  BUSINESS 


(1)  Call  to  Order 

(2)  Roll  Call 

(3)  Report  of  the  General  Manager 

THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED,  BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES,  AND  CITY  ATTORNEY  WHERE  APPLICABLE. 


SPECIAL  ORDER  OF  BUSINESS  - 5:00  P.M. 
WATER  DEPARTMENT 
John  P.  Mullane,  General  Manager 


(4)  PUBLIC  HEARING 


Hearing  on  proposed  golf  course  to  be  located  on  San 
Francisco  Water  Department  land  on  the  southern  portion  of 
the  Crystal  Springs  Watershed,  within  the  Scenic  and 
Recreation  Easement. 

o Video  presentation 
o Address  by  public  officials 

o Public  comments  - limited  to  3 minutes  per  person 


Please  note:  There  is  no  resolution  before  the  Commission. 

No  vote  will  be  taken  at  the  conclusion  of  this  meeting. 
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May  16,  1990 


££  PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

X 

Art  Agnos 
Mayor 

REGULAR  MEETING 

Room  282,  City  Hall 
2:00  P.M. 

^^ay  22,  1990 

COMMISSIONERS 
Rodel  E.  Rodis,  President 
Sherri  Chiesa,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 
Gordon  Chin 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


BUREAUS 

Claims  and  Contracts 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 


Thomas  J.  Elzey 
GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


ORDER  OF  BUSINESS 


(1) 

Call  to  Order 

(2) 

Roll  Call 

(3) 

Approval  of  Minutes 

(4) 

Communications 

(5) 

Introduction  of  Old  Business  by 

Commissioners 

(6) 

Introduction  of  New  Business  by 

Commissioners 

(7) 

Report  of  the  General  Manager 

THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED,  BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES,  AND  CITY  ATTORNEY  WHERE  APPLICABLE. 


CONSENT  CALENDAR 


(8)  All  matters  listed  hereunder  constitute  a Consent 

Calendar,  are  considered  to  be  routine  by  the  Public 
Utilities  Commission,  and  will  be  acted  upon  by  a single 
vote  of  the  Commission.  There  will  be  no  separate  dis- 
cussion of  these  items  unless  a member  of  the  Commission 
or  the  public  so  requests,  in  which  event  the  matter  shall 
be  removed  from  the  Consent  Calendar  and  considered  as  a 
separate  item. 


(a) 


Requesting  the  Controller  to 
payment  of  claims  against  the 
totalling  $410,171. 


draw  warrants  in 
Municipal  Railway, 


(b) 


Requesting  the  Controller  to 
payment  of  claims  against  the 
totalling  $43,500. 


draw  warrants  in 
Municipal  Railway, 


(c)  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Municipal  Railway  Contract  No. 
MR-1013,  Presidio  Yard  - Bus  Washer  Replacement. 


(d)  Approving  collection  of  charges  for  damages  against 
the  San  Francisco  Municipal  Railway  from  miscellan- 
eous debtors  in  "the  amount  of  $9,934.52  and  write-off 
compromise  reductions  for  comparative  negligence  in 
the  amount  of  $642.90  for  the  month  of  April,  1990. 


(e)  Awarding  San  Francisco  Hetch  Hetchy  Bureau  of  Light, 
Heat  and  Power  Contract  No.  BLHP-201,  Maintenance, 
Repair  and  Alternations  of  City-owned  Street 
Lighting  Systems,  in  the  amount  of  $732,153.84  to 
Kingston-Cresci,  A Joint  Venture,  for  Fiscal  Year 
1990/91. 
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May  22,  1990 


CONSENT  CALENDAR  - Continued 


(f)  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Hetch  Hetchy  Contract  No.  HH-818, 
for  a permanent,  covered  sand  storage  facility  to  be 
installed  at  Early  Intake  Sand  Storage. 


(g)  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Water  Department  Contract  No. 
WD-2051,  8-Inch  Ductile  Iron  Main  Installation  in 
Dartmouth  Street,  Woolsey  to  Mansell  Streets,  Colby 
Street,  Olmstead  to  Mansell  Streets,  Olmstead 
Street,  University  to  Bowdoin  Streets. 


(h)  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Water  Department  Contract  No. 
WD-2053,  8-Inch  Ductile  Iron  Main  Installation  in 
Howard,  Langton,  Sumner  and  Tehama  Streets. 


(i)  Authorizing  the  Administrative  Secretary,  PUC  to 
designate  an  Acting  Administrative  Secretary  to 
provide  continuation  of  staff  to  the  Commission 
during  periods  of  absence. 
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May  22,  1990 


REGULAR  CALENDAR 


GENERAL  MANAGER 

Thomas  J.  Elzey,  General  Manager 


(9)  Authorizing  the  General  Manager  of  the  Public  Utilities 

Commission  to  execute  lease  for  the  Office  of  Health  and 
Safety,  110  McAllister,  for  1,859  square  feet  on  a 
month-to-month  basis  with  rental  increases  to  $2,000  on 
July  1,  1990,  $2,138  on  January  1,  1991,  and  $2,223  on 
January  1,  1992. 


WATER  DEPARTMENT 
John  P.  Mullane,  General  Manager 

(10)  Authorizing  the  Acting  General  Manager  of  the  Water 
Department  to  negotiate  and  execute  a Memorandum-of- 
Understanding  with  the  San  Francisco  City  College  for  an 
amount  no t-to-exceed  $20,000  for  the  design  and 
development  of  a low  water  use  Demonstration  Garden. 


HETCH  HETCHY  WATER  AND  POWER 
Anson  Moran,  General  Manager 


(11)  Authorizing  the  Real  Estate  Department  to  negotiate  the 
terms  and  conditions  of  either  a use  permit  or  lease 
agreement  with  the  City  of  Modesto  for  a bike  trail  and 
landscaping  within  Hetch  Hetchy  Parcels  663  to  675. 


(12)  Requesting  the  Mayor  to  recommend  to  the  Board  of  Super- 
visors a supplemental  appropriation  in  the  amount  of 
$1,775,000  from  Hetch  Hetchy's  unappropriated  revenue  to 
amend  the  operating  budget  to  purchase  power  and  transmis- 
sion services  during  the  remainder  of  Fiscal  Year  1989/90. 


UTILITIES  ENGINEERING  BUREAU 
Donald  Keener,  Manager 


(13)  Authorizing  the  General  Manager  of  Utilities  Engineering 
Bureau  to  execute  Amendment  No.  3 to  allow  Camp  Dresser 

and  McKee,  Inc.  to  provide  professional  services  for  Phase 
I - Conceptual  Engineering  for  the  Crystal  Springs  Water 

Treatment  Plan  (CSWTP),  in  an  amount  not-to-exceed 

$185,000,  and  to  extend  the  term  of  the  contract  to 

December  30,  1992. 


(14)  Presentation  on  San  Andreas  Water  Treatment  Plant  Expansion 
to  180  MGD . 
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REGULAR  CALENDAR  - Continued 


FINANCIAL  MANAGEMENT 
Edward  Harrington,  Finance  Director 


(15)  Authorizing  the  issuance  of  San  Francisco  Water  Revenue 
Bonds,  not-to-exceed  $76  million  principal  amount,  for  the 
purpose  of  providing  funds  for  the  reconstuction  and 
replacement  of  existing  facilities;  and  describing 
generally  said  Bonds. 


(16)  Approving  the  Public  Utilities  Commission  to  use  $400,000 
in  Fiscal  Year  1989/90  Transit  Impact  Development  Fee 
( TIDF ) appropriations  for  funding  design  and  engineering 
work  on  the  F-Embarcadero  streetcar  extension. 


(17)  Authorizing  the  City  Director  of  Property,  upon  close  of 
escrow  on  the  Granex  property,  to  execute  an  assignment  of 
lease  on  that  portion  of  the  adjacent  Seawall  Lot  354 
known  as  1399  Marin  Street;  and  authorizing  the  General 
Manager  of  Public  Utilities  Commission  to  sign  a letter  of 
agreement  with  the  Port  of  San  Francisco  obligating  the 
Municipal  Railway,  upon  close  of  escrow  on  the  Granex 
property,  1301  Army  Street,  to  discharge  the  obligations 
associated  with  the  Port's  termination  of  Granex 
Corporation's  license  to  use  the  adjacent  Wharf  84. 


******************** 


(18)  PUBLIC  COMMENTS 


Immediately  following  the  meeting  the  Commission  will  meet  in 
executive  session  on  an  attorney-client  matter  regarding  Settlement 
of  Unlitigated  TIDF  Claim,  25  Jessie  Street  (One  Ecker  Square), 
San  Francisco,  CA,  in  accordance  with  Government  Code  Sections 
54956.9(c)  and  Charter  Section  3.500(f). 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


May  8,  1990 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of  Public 
Utilities,  the  Manager,  Bureau  of  Claims  and  Contracts;  thereof  and  the  City 
Attorney.  This  Commission  approved  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be  available  in 
payment  of  claims  against  the  Municipal  Railway. 


ACCIDENT  NO.  ACCIDENT 

CLAIMANT  & SPECIFIED  PRAYER  SPECIALS  TYPE  DATE  PI/PD  SETTLEMENT 

Non-1 iti gated  Settlements 


None 


Litigated  Settlements 

Charles  J.  Wright,  et  al 

87T0941 

$ACD 

None 

6-9 

3-10-88 

PI 

$ 20,000.00 

Carol  Ann  Moorman 

87C01 49-35 
$1,000,000 

$68,274.00 

5-3 

5-16-88 

PI 

$110,000.00 

Kathleen  Beahon 

87T091 5-1 
$1,000,000 

$62,291.07 

2-7 

3-03-88 

PI 

$ 75,000.00 

Lorraine  Green 

85B5572-1 

$ACD 

$72,060.39 

1-7 

4-09-86 

PI 

$ 50,000.00 

Bradley  Rosenberger 

87S5029-1 

$200,000 

$12,050.36 

3-6 

4-21 -88 

PI 

$ 30,000.00 

Judgments 

Duane  & Letitia  Tarpo 

88T5001  -1 
$350,000 

$100,173.52 

10-1 

7-14-88 

PI 

$125,171.00 

TOTAL  SETTLEMENTS:  W07T7T'. 00 

(6) 


INDEX  632091  SUB  OBJECT  1450 

*N0TE:  ACD  means  "As  Court  Determines"  * 


I hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


May  22,  1990 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of  Public 
Utilities,  the  Manager,  Bureau  of  Claims  and  Contracts;  thereof  and  the  City 
Attorney.  This  Commission  approved  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be  available  in 
payment  of  claims  against  the  Municipal  Railway. 


ACCIDENT  NO.  ACCIDENT 

CLAIMANT  & SPECIFIED  PRAYER  SPECIALS  TYPE  DATE  PI/PD  SETTLEMENT 

Non-liti gated  Settlements 


None 

Litigated  Settlements 

Joyce  Ann  Hendrickson  87B5017-1  $47,418.56  7-7  7-07-87  PI  $ 28,000.00 

$ACD 

Marion  L.  Roche  86T0521  -1  $ 5,968.22  3-7  11-18-86  PI  $ 15,500.00 

$25,000 

Judgments 

None 

TOTAL  SETTLEMENTS:  $ 43,500.00 

(2) 

INDEX  632091  SUB  OBJECT  1450 

*N0TE:  ACD  means  "As  Court  Determines" 


I hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

/ 

MAIN  PUBLIC  LIBRARY 
Art  Agnos  Government  Documents 

Civic  Center-lst  Floor 

Mayor 

REGULAR  MEETING 

Room  282,  City  Hall 
2:00  P.M. 

June  12,  1990 

COMMISSIONERS 
Rodel  E.  Rodis,  President 
Sherri  Chiesa,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 
Gordon  Chin 


documents  dept. 
JUN  8 - 

Sr 

PUBLIC  UBBARa 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


BUREAUS 

Claims  and  Contracts 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 


Thomas  J.  Elzey 
GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


ORDER  OF  BUSINESS 


(1) 

Call  to  Order 

(2) 

Roll  Call 

(3) 

Approval  of  Minutes 

(4) 

Communications 

(5) 

Introduction  of  Old  Business  by 

Commissioners 

(6) 

Introduction  of  New  Business  by 

Commissioners 

(7) 

Report  of  the  General  Manager 

THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED,  BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES,  AND  CITY  ATTORNEY  WHERE  APPLICABLE. 


CONSENT  CALENDAR 


(8)  All  matters  listed  hereunder  constitute  a Consent 

Calendar,  are  considered  to  be  routine  by  the  Public 
Utilities  Commission,  and  will  be  acted  upon  by  a single 
vote  of  the  Commission.  There  will  be  no  separate  dis- 
cussion of  these  items  unless  a member  of  the  Commission 
or  the  public  so  requests,  in  which  event  the  matter  shall 
be  removed  from  the  Consent  Calendar  and  considered  as  a 
separate  item. 


(a)  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Municipal  Railway  Contract  No. 
MR-977,  Woods  Division  - Maintenance  Building  - Roof 
Repair . 


(b)  Awarding  San  Francisco  Municipal  Railway  Contract 
No.  MR-1022,  Metro  Yards  - Security  Fencing  and 
Gates;  Woods  Yards  - Security  Fencing  and  Gates,  in 
the  amount  of  $1,141,702  to  Oakland  Fence  Company, 
Inc.,  1580  W.  Winton  Avenue,  Hayward,  CA  94545,  and 
authorizing  the  transfer  of  $200,000  from  Project 
225-00  to  Project  602-03  to  provide  the  local  match 
for  federal  funds  in  CA-90-0037. 


(c)  Awarding  San  Francisco  Hetch  Hetchy  Water  and  Power 
Contract  No.  HH-805R,  Holm  Powerhouse  Slope  Stabili- 
zation, in  the  amount  of  $334,369  to  Valentine 
Corporation,  p.  0.  Box  9337,  San  Rafael,  CA  94912. 
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CONSENT  CALENDAR  - Continued 


(d)  Awarding  San  Francisco  Water  Department  Contract  No. 
WD-2029,  8-Inch  Ductile  Iron  Main  Installation  in 
Clay  Street  between  Webster  and  Baker  Streets,  in 
the  net  amount  of  $234,650  to  P & M Pipelines,  2083 
41st  Avenue,  San  Francisco,  CA  94116. 


(e)  Requesting  the  Controller  to  transfer  $99,754  from 
Appropriation  No.  32-001-387225-663-01  Water  Main 
Replacement  to  Appropriation  No.  32-750-724229-001-03 
Leak  Repairs  in  Larkin  and  Fulton  Streets. 


(f)  Requesting  the  Controller  to  draw  a warrant  in  full 
settlement  of  a claim  against  the  San  Francisco  Water 
Department  totalling  $19,000. 


(g)  Approving  the  Non-Civil  Service  and  Temporary 
appointments  and  removals  as  indicated  on  the 
Temporary  Employment  Activity  Roster,  for  the  month 
of  April,  1990. 
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June  12,  1990 


REGULAR  CALENDAR 


GENERAL  MANAGER 

Thomas  J.  Elzey,  General  Manager 


(9)  Authorizing  the  General  Manager  of  Public  Utilities  to 

develop  a scope  of  work  and  circulate  a Request-for- 
Proposal  for  an  environmental  consultant  to  conduct  the 
appropriate  environmental  review  of  the  proposed  golf 
course  on  the  southern  Crystal  Springs  Watershed 
and  to  make  appropriate  arrangements  for  sharing  the  costs 
with  San  Mateo  County. 


(10)  Initiating  a recruitment  process  for  the  position  of 
General  Manager,  Municipal  Railway. 

(11)  Authorizing  the  General  Manager  of  Public  Utilities  to 
extend  the  professional  services  contract  with  Gerald  I. 
West,  Ph.D.,  in  the  amount  of  $25,000,  to  provide 
consulting  services  in  accordance  with  the  terms  of  the 
agreement . 


(12)  Approving  extension  of  the  temporary  appointment  made  by 
the  General  Manager  of  Public  Utilities  of  Johnny  B.  Stein 
as  General  Manager,  Municipal  Railway,  until  a permanent 
appointment  is  made. 


WATER  DEPARTMENT 
John  P.  Mullane,  General  Manager 


(13)  Authorizing  the  General  Manager  of  Public  Utilities  to 
enter  into  an  agreement  with  the  State  Water  Resources 
Control  Board  to  receive  $75,000  from  the  State  of 
California  in  order  to  finance  the  Water  Quality  Study  of 
Lake  Merced. 


(14)  Authorizing  the  General  Manager  of  the  Water  Department  to 
enter  into  a personal  services  contract  with  R.C.  Research, 
Inc.  for  the  purpose  of  developing  computerized  management 
reports  related  to  the  mandatory  water  rationing  program 
for  an  amount  not-to-exceed  $50,000  and  a period  of  time 
not-to-exceed  June  30,  1991. 


(15)  Authorizing  the  General  Manager  of  the  Water  Department  to 
negotiate  and  execute  a professional  services  agreement 
with  CH2M  Hill  for  an  amount  not-to-exceed  $130,000  for  a 
Supplemental  Water  Supply  Study. 
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REGULAR  CALENDAR  - Continued 


HETCH  HETCHY  WATER  AND  POWER 
Anson  Moran,  General  Manager 


(16)  Authorizing  the  General  Manager  of  Public  Utilities  to 
execute  the  Professional  Services  Agreement  between  the 
City  and  County  of  San  Francisco  and  the  law  firm  of 
Bailer  Hammett,  for  a period  of  one  year  on  an  as-needed 
basis,  for  an  amount  not-to-exceed  $40,000  with  the  option 
to  renew  the  Agreement  for  two  additional  one-year 
periods . 


MUNICIPAL  RAILWAY 

Johnny  B.  Stein,  Acting  General  Manager 


(17)  Commending  Jo  Ann  ivester  for  her  9 years  of  service  to 
the  City  and  County  of  San  Francisco. 


(18)  Authorizing  the  General  Manager  of  Municipal  Railway  to 
modify  the  Transit  Maintenance  Consultants  ( TMC ) Profes- 
sional Services  contract  by  $60,000  to  a total  not-to- 
exceed  $176,850  to  conduct  pre-production,  in-plant,  and 
post-delivery  activities  related  to  the  Diesel  Articulated 
Coach  Procurement  Project. 


(19)  Authorizing  the  General  Manager  of  the  Municipal  Railway 
to  circulate  Request-f or-Proposals  for  a production  company 
to  produce  a ten-minute  video  which  addresses  the  differ- 
ence between  art  and  graffiti  vandalism. 


(20)  Authorizing  the  General  Manager  of  Public  Utilities  to 
apply  to  the  San  Francisco  County  Transportation  Authority 
for  $100,000  in  sales  tax  revenues  to  be  used  for  para- 
transit  program  expansion  through  June  30,  1990. 


(21)  Authorizing  the  San  Francisco  Municipal  Railway  to  extend 
the  Booz,  Allen  and  Hamilton,  Inc.  contract  to  April  30, 
1991  to  provide  engineering  services  for  the  Light  Rail 
Vehicle  Purchase  Project  (LRV-2). 


(22)  Requesting  the  Board  of  Supervisors  to  amend  the  adminis- 
trative code  to  establish  a Municipal  Railway  Software  Fund 
to  be  used  exclusively  for  the  licensing  and  customization 
of  software  programs;  and  authorizing  the  General  Manager 
of  the  Municipal  Railway  to  set  rates  for  these  services 
and  to  enter  into  agreements  with  other  transit  agencies 
to  license,  install  and  customize  transit-related  computer 
software . 


(23)  Urging  the  General  Manager  of  the  Municipal  Railway  to 
exercise  his  authority  to  urge  Transportation  Displays, 
Inc.  ( TDI ) to  negotiate  with  the  San  Francisco  Aids 
Foundation  for  replacement  advertising  copy  more  acceptable 
to  the  General  Manager  of  the  Muncipal  Railway  and  this 
Commission . 
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(24) 


(25) 


(26) 


(27) 


(28) 


(29) 


(30) 


(31) 


UTILITIES  ENGINEERING  BUREAU 
Donald  Keener,  Manager 


Rejecting  all  bids  on  Hetch  Hetchy  Water  and  Power 
Contract  No.  HH-817,  0 ' Shaughnessy  Dam  Leach  Field,  and 

authorizing  readvertisement  of  the  work  as  Contract  No. 
HH-817R. 


Awarding  San  Francisco  Municipal  Railway  Contract  No. 
MR-881,  No.  31  Balboa  Electrification,  Trolley  Coach 
Overhead  Construction,  in  the  amount  of  $10,668,846  to 
Abbett-Yick,  A Joint  Venture. 


FINANCIAL  MANAGEMENT 
Edward  Harrington,  Finance  Director 


Authorizing  the  General  Manager  of  Public  Utilities  to 
submit  the  list  of  Delinquent  Payments  of  the  Transit 
Impact  Development  Fee  (effective  June  30,  1989)  to  the 

Board  of  Supervisors  for  their  deliberation  and  action. 


Authorizing  the  General  Manager  of  Public  Utilities  to 
execute  a permit  to  use  property  at  Pier  30-32  at  the  Port 
of  San  Francisco  for  the  Municipal  Railway  Annual  Bus 
Roadeo . 


Authorizing  the  Director  of  Finance  to  negotiate  a profes- 
sional services  agreement  with  J.  w.  Leas  & Associates, 
Inc.  for  an  amount  not-to-exceed  $50,000,  to  provide 
technical  assistance  for  a new  farebox  collection  system. 


Requesting  the  Mayor  and  the  Clerk  of  the  Board  of 
Supervisors  to  execute  a Ground  Lease  with  the  San 
Francisco  Unified  School  District  giving  the  City  and 
County  of  San  Francisco  the  right  to  construct,  use, 
maintain,  inspect,  repair,  and  replace  a direct  current 
conversion  substation  on  the  George  Washington  High  School 
campus . 


BUREAU  OF  CLAIMS  & CONTRACTS 
Deborah  Rohrer,  Manager 


Approving  the  terms  and  conditions  and  authorizing  the 
execution  of  a 1.045  acre  lease  to  San  Antonio  Center 
Associates  for  the  purpose  of  free  customer  parking,  drive- 
way access  and  landscaping  for  a term  commencing  June  1, 
1990  and  terminating  on  May  31,  2000,  at  an  annual  rental 
of  $24,000. 


******************** 


PUBLIC  COMMENTS 
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^ PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Art  Agnos 
Mayor 


REGULAR  MEETING 


Room  282,  City  Hall 
2:00  P.M. 

June,  26  , 1990 

COMMISSIONERS 
Rodel  E.  Rodis,  President 
Sherri  Chiesa,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 
Gordon  Chin 


DOCUMSNT3  f 

JUN  2 5 TO 

PUBLIC  LSBBABV 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


BUREAUS 

Claims  and  Contracts 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 


Thomas  J.  Elzey 
GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


ORDER  OF  BUSINESS 


(1) 

Call  to  Order 

(2) 

Roll  Call 

(3) 

Approval  of  Minutes 

(4) 

Communications 

(5) 

Introduction  of  Old 

Business  by 

Commissioners 

(6) 

Introduction  of  New 

Business  by 

Commissioners 

(7) 

Report  of  the  General  Manager 

o Status  Report  on  Municipal  Railway  Security 
o Report  on  Locking  Buses 


THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED,  BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES,  AND  CITY  ATTORNEY  WHERE  APPLICABLE. 

CONSENT  CALENDAR 


(8)  All  matters  listed  hereunder  constitute  a Consent 

Calendar,  are  considered  to  be  routine  by  the  Public 
Utilities  Commission,  and  will  be  acted  upon  by  a single 
vote  of  the  Commission.  There  will  be  no  separate  dis- 
cussion of  these  items  unless  a member  of  the  Commission 
or  the  public  so  requests,  in  which  event  the  matter  shall 
be  removed  from  the  Consent  Calendar  and  considered  as  a 
separate  item. 


(a)  Requesting  the  Controller  to  draw  warrants  in 
payment  of  claims  against  the  Municipal  Railway, 
totalling  $658,225.22. 

(b)  Authorizing  the  transfer  of  $19,500  to  Object  020  - 
Temporary  Salaries,  to  fund  a 1879  Project  Manager 
on  a temporary  basis  from  Object  105  - Data 
Processing  Professional  Services. 


(c)  Confirming  that  an  emergency  condition  exists  and 

directing  staff  to  proceed  with  the  most  expeditious 
restoration  of  escalator  service  at  Powell  and 
Montgomery  Stations,  and  requesting  approval  from 
the  Board  of  Supervisors  for  the  expenditure  of 
funds  not-to-exceed  $45,000  for  the  current  year. 


(d)  Requesting  the  Board  of  Supervisors  approval  to 
contract  security  guard  services  for  the  Public 
Utilities  Commission  for  Fiscal  Year  1990/91. 


(e)  Awarding  Hetch  Hetchy  Water  and  Power  Contract  No. 
HH-812  Moccasin  Creek  Diversion  Conduit  Repair  in 
the  amount  of  $595,432  to  Rigging  International, 
Alameda,  CA. 
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(f)  Accepting  the  work  performed  under  San  Francisco 

Water  Department  Contract  No.  WD-1730,  Central  Pump 
Station-Seismic  Reinforcement  and  Pump  Installation, 
as  satisfactorily  completed;  approving  Debit 
Contract  Modification  No.  4 in  the  amount  of 
$92,784.02;  authorizing  an  extension  of  time  of  35 
calendar  days  for  unavoidable  delay;  authorizing  the 
transfer  of  funds  in  the  amount  of  $87,192.09  from 
the  Baden-Merced  Pipeline  Project;  and  authorizing 
final  payment  in  the  amount  of  $93,222.95  to 
Valentine  Corporation,  Contractor,  in  the  Water 
Department  budget. 


(g)  Authorizing  the  transfer  of  $101,000  from  Object  330 
- Bureau  of  Light,  Heat  and  Power  to  Object  370  - 
Workers'  Compensation  to  cover  the  projected 
shortfall . 


(h)  Approving  the  Non-Civil  Service  and  Temporary 
appointments  and  removals  as  indicated  on  the 
Temporary  Employment  Activity  Roster,  for  the  month 
of  May,  1990. 
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GENERAL  MANAGER 

Thomas  J.  Elzey,  General  Manager 


(9)  Commending  Captain  Richard  Holder,  San  Francisco  Police 

Department,  for  his  work  and  dedication  to  the  Municipal 
Railway  and  its  employees  and  wishing  him  well  in  his  new 
position  and  in  all  his  future  endeavors. 


(10)  Authorizing  the  General  Manager  of  Public  Utilities  to 

extend  the  professional  services  contract  with  Gerald  I. 
West,  Ph.D.,  in  the  amount  of  $25,000,  to  provide 
consulting  services  in  accordance  with  the  terms  of  the 
agreement.  (Continuted  from  the  meeting  of  June  12,  1990.) 


WATER  DEPARTMENT 
John  P.  Mullane,  General  Manager 


(11)  Authorizing  the  Director  of  Property  to  proceed  with  the 

jurisdictional  transfer  of  a portion  of  the  Great  Highway, 
consisting  of  3.17  acres  of  San  Francisco  Water  Department 
land,  and  to  prepare  proposed  legislation  for  submittal  to 
the  Board  of  Supervisors. 


HETCH  HETCHY  WATER  AND  POWER 
Anson  Moran,  General  Manager 


(12)  Declaring  an  emergency  to  repair  severe  deterioration  to 
Hetch  Hetchy's  Mountain  Tunnel,  in  accordance  with  the 
provisions  of  Section  6.30  of  the  Administrative  Code; 
requesting  the  Controller  to  transfer  $1,500,000  from 
Hetch  Hetchy  Project  762  - San  Joaquin  Pipeline  Repairs  to 
Project  841  - Mountain  Tunnel  Lining  Replacement;  and 
requesting  the  Board  of  Supervisors  to  approve  the 
expenditure  of  $1,500,000  for  emergency  repairs  to  Hetch 
Hetchy's  Mountain  Tunnel. 


(13)  Approving  the  transfer  of  $83,775  in  the  Hetch  Hetchy 

budget  from  Object  180  - Purchase  of  Power  to  Object  109  - 
Contractual  Services  for  damages  to  streetlighting 
facilities,  especially  in  the  Marina  District  as  a result 
of  the  October  17,  1989  earthquake. 


(14)  Requesting  the  Mayor  and  Board  of  Supervisors  to  approve 
immediately  filling  the  6252  - Line  Inspector  position 
which  will  become  vacant  on  July  27,  1990. 


(15)  Authorizing  the  General  Manager  of  Hetch  Hetchy  Water  and 
Power  to  execute  a Natural  Gas  Supply  Agreement  with  the 
State  of  California  and  that  the  term  of  this  Agreement 
will  be  from  July  1,  1990  through  June  30,  1991. 
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MUNICIPAL  RAILWAY 

Johnny  B.  Stein,  Acting  General  Manager 


(16)  Rejecting  all  bids  received  on  May  1,  1990  for  Municipal 
Railway  Contract  No.  MR-1007,  Presidio  Yard  - 
Rehabilitation  of  Smoke  and  Heat  Vents  at  Curtis  Green 
Center,  and  authorizing  readvertisement  of  the  Contract 
under  Municipal  Railway  Contract  No.  MR-1007R. 

(17)  Authorizing  a Municipal  Railway  fund  transfer  of  $82,500 
in  the  Engineering  and  Administration  Division  from  Object 
140  - Fixed  Charges,  to  Object  109  - Contractual  Services 
to  cover  security  costs,  and  authorizing  a fund  transfer 
of  up  to  $1,100,000  from  fringe  benefits,  and  surplus 
salary  accounts  as  identified  by  the  Finance  Bureau,  for 
projected  deficits  in  Workers'  Compensation. 


UTILITIES  ENGINEERING  BUREAU 
Donald  Keener,  Manager 


(18)  Authorizing  the  Manager  of  the  Utilities  Engineering 

Bureau  to  negotiate  and  execute  a professional  services 
agreement  with  Woodwar d-Clyde  Consultants  to  perform  a 
preliminary  engineering  study  for  the  design  and 
construction  of  a new  tunnel  parallel  to  the  existing 
Irvington  Tunnel  for  water  supply  improvement. 


FINANCIAL  MANAGEMENT 
Edward  Harrington,  Finance  Director 


(19)  Authorizing  the  General  Manager  of  Public  Utilities  to 
approve  an  amendment  to  the  current  BART/Muni  Fast  Pass 
Agreement,  for  the  period  October  1989  through  June  1990, 
to  include  the  more  realistic  pre-earthquake  average 
relative  Fast  Pass  usage. 


(20)  Authorizing  the  General  Manager  of  Public  Utilities  to 
approve  an  amendment  to  the  current  BART/Muni  Fast  Pass 
Agreement,  for  the  period  July  1,  1990  through  June  20, 
1995,  to  affect  a simplified,  more  equitable  revenue 
sharing  procedure. 


******************** 


( 21)  PUBLIC  COMMENTS 


Immediately  following  the  meeting  the  Commission  will  meet  in 
executive  session  on  a personnel  matter  in  compliance  with 
California  Government  Code  Section  54957,  and  on  an  attorney- 
client  matter  regarding  Thortec  International,  Inc.,  aka  URS 
Corporation,  Mitchell  Management  Systems,  Inc.  et  al,  in 
accordance  with  Government  Code  Sections  54956.9(b)(1)  and  (c). 
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PUBLIC  UTILITIES  COMMISSION 

crrv  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


June  18,  1990 

RESOLVED,  That  on  recommendation  of  the  General  Manager  of  Public 
Utilities,  the  Manager,  Bureau  of  Claims  and  Contracts;  thereof  and  the  City 
Attorney.  This  commission  approved  and  hereby  request  the  Controller  to  allot 
funds  and  to  draw  warrant  against  such  funds  as  are  or  will  be  available  in 
payment  of  claims  against  Municipal  Railway. 


CLAIMANT 

ACCIDENT  NO. 
& SPECIFIED 

PRAYER  SPECIALS 

TYPE 

ACCIDENT 

DATE 

PI/PD 

SETTLEMENT 

Non  Litigated: 

Astrid  & Gerd 
Jehns 

87  C0149-24 
175,000.00 

$ 13,048.00 

5-3 

5-16-87 

PT 

$ 50,000.00 

Litigated : 

Yolanda  Oliver 

86B5045- 1 
400,000.00 

69,388.01 

4-9 

9-20-86 

PI 

125,000.00 

Marion  Roche 

86T  8052-1 
25,000.00 

5,968.22 

3-7 

11-18-86 

PI 

15,500.00 

Yong  Woon 
Louie,  et  al 

86S5055-1 

290,000.00 

27,071.61 

10-6 

5-11-87 

PI 

45,000.00 

Law  Wor  Mak 

88T0069-1 

70,000.00 

13,000.00 

4-6 

7-15-88 

PI 

32,500.00 

De  Ngo 

861)1183-1 

ACD 

26,266.93 

3-4 

3-18-87 

PI 

315,225.22 

Candida  Mesa 

87B1181-1 

40,000.00 

8,900.00 

31-1 

6-30-88 

PI 

20,000.00 

Tong  Kei  Yu 

86B1318-1 

500,000.00 

29,700.85 

2-7 

4-14-87 

PI 

30,000.00 

Esperanza  Phelan 
Garcia 

88S0318-1 

250,000.00 

3,500.00 

7-6 

6-30-88 

PI 

25,000.00 

Judgement : 
None 


TOTAL  SETTLEMENTS  $ 658,225.22 

INDEX  632091  SUB  OBJECT  1450 


*ACD  - As  Court  Determines 


I hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of 


Secretary,  Public  Utilities  Commission 


CALENDAR 
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Mayor 
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2:00  P.M. 

July  10,  1990 

COMMISSIONERS 
Rodel  E.  Rodis,  President 
Sherri  Chiesa,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 
Gordon  Chin 

DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


BUREAUS 

Claims  and  Contracts 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 
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PUBLIC  UBBAftY 


Thomas  J.  Elzey 
GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


ORDER  OF  BUSINESS 


(1) 

Call  to  Order 

(2) 

Roll  Call 

(3) 

Approval  of  Minutes 

(4) 

Communications 

(5) 

Introduction  of  Old 

Business  by 

Commissioners 

(6) 

Introduction  of  New 

Business  by 

Commissioner  s 

(7) 

Report  of  the  General  Manager 

o Status  Report  on 

Graffiti  and 

1 Security 

o Presentation  on  Engineering  Student  Co-op  Program 


THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED , BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES,  AND  CITY  ATTORNEY  WHERE  APPLICABLE. 


CONSENT  CALENDAR 


(8)  All  matters  listed  hereunder  constitute  a Consent 

Calendar,  are  considered  to  be  routine  by  the  Public 
Utilities  Commission,  and  will  be  acted  upon  by  a single 
vote  of  the  Commission.  There  will  be  no  separate  dis- 
cussion of  these  items  unless  a member  of  the  Commission 
or  the  public  so  requests,  in  which  event  the  matter  shall 
be  removed  from  the  Consent  Calendar  and  considered  as  a 
separate  item. 


(a)  Requesting  the  Controller  to  draw  warrants  in 

payment  of  claims  against  the  Municipal  Railway, 
totalling  $90,000. 


(b)  Approving  collection  of  charges  for  damages  against 
the  San  Francisco  Municipal  Railway  from  miscellan- 
eous debtors  in  the  amount  of  $4,325.41  and  write-off 
compromise  reductions  for  comparative  negligence  in 
the  amount  of  $268.91  for  the  month  of  May,  1990. 


(c)  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Hetch  Hetchy  Contract  No.  HH-819, 
Moccasin  Powerhouse  Static  Excitation  System 
Retrofit,  and  approving  the  transfer  of  $406,000 
from  Hetch  Hetchy  Roads  - Maintenance. 


(d)  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Hetch  Hetchy  Contract  No.  HH-821, 
Early  Intake  Dam  Sluice  Gate  Well  Repairs. 


(e)  Authorizing  the  substitution  of  subcontractors  Urban 
Brothers  Painting  and  Martinez  Painting  for  Classic 
Shades  Painting  Co.,  Inc.  to  perform  the  painting 
work  under  San  Francisco  Water  Department  Contract 
No.  WD-2046R,  Painting  La  Grande  Standpipe  and 
Forest  Hill  Tanks. 
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(f)  Awarding  San  Francisco  Water  Department  Contract  No. 
WD-2063,  Repaving  of  Street  and  Sidewalk  Openings  in 
the  amount  of  $1,279,859,  to  Stacy  and  Witbeck, 

Inc.,  Nationwide  Construction  Company,  Inc.  and  West 
Bay  Equipment  Company,  a Joint  Venture,  for  Fiscal 
Year  ending  June  30,  1991. 


(g)  Authorizing  the  transfer  of  $53,000  from  Bureau  of 

Management  Information  Systems  (BMIS)  1989/90  Budget 
Miscellaneous  Salaries  to  Data  Processing  Equipment 
Maintenance  and  Materials  and  Supplies. 
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WATER  DEPARTMENT 
John  P.  Mullane,  General  Manager 


(9)  Modifying  Public  Utilities  Commission  Resolution  No. 

84-0184  to  return  to  the  jurisdiction  of  the  Water 
Department  the  property  known  as  the  Phelan  Loop  site  that 
lies  south  of  the  south  basin  of  the  Balboa  Reservoir 
extending  from  the  berm  of  Balboa  Reservoir  to  Ocean 
Avenue  and  from  Phelan  Avenue  to  the  proposed  Lee  Avenue 
extension . 


(10)  Granting  to  the  Housing  Conservation  Development 

Corporation  an  Option  to  Lease  approximately  two  acres  of 
Water  Department  property  known  as  the  Phelan  Loop  site 
for  a term  of  75  years. 


(11)  Consenting  to  an  assignment  of  lease  from  Nelo,  a 

California  general  partnership,  as  Assignor,  to  KLA 
Instruments  Corporation,  Assignee,  for  the  remainder  term 
of  lease,  subject  but  not  limited  to  the  requirements  that 
the  Assignee  assume  all  of  the  covenants,  conditions, 
duties  and  obligation  contained  in  Lease,  and  that  it 
comply  with  the  surety  bond  and  insurance  requirements  set 
forth,  and  the  lessee/assignor  shall  remain  liable  under 
the  terms  of  the  Lease  for  and  during  the  entire  term. 


(12)  Consenting  to  an  assignment  of  lease  from  Century  72  and 
Johnson  Associates,  a Joint  Venture,  as  Assignor,  to  San 
Antonio  Center  Associates,  a limited  partnership. 

Assignee,  for  the  remainder  term  of  lease,  subject  but  not 
limited  to  the  requirements  that  the  Assignee  assume  all 
of  the  covenants,  conditions,  duties  and  obligation 
contained  in  Lease,  and  that  it  comply  with  the  surety 
bond  and  insurance  requirements  set  forth,  and  the 
lessee/assignor  shall  remain  liable  under  the  terms  of  the 
Lease  for  and  during  the  entire  term. 


(13)  Authorizing  the  execution  of  the  Second  Supplemental 

Agreement  in  Modification  of  Lease  for  the  San  Francisco 
Unified  School  District  so  as  to  modify  Article  Seven, 
Section  7.01  "Permitted  Use"  provision  of  the  original 
ground  lease,  and  pursuant  to  Section  7.402-1  of  the 
Charter,  the  subject  Second  Supplemental  Agreement  in 
Modification  of  Lease  be  submitted  to  the  Board  of 
Supervisors  for  confirmation  by  Ordinance. 


HETCH  HETCHY  WATER  AND  POWER 
Anson  Moran,  General  Manager 


(14)  Authorizing  the  extension  of  the  contract  with  Jackson 

Research  Projects  for  two  years  to  an  estimated  completion 
date  of  October  1,  1992,  and  allocating  an  additional 
$150,000  to  cover  the  work  to  be  performed  during  Fiscal 
Year  1990/91. 
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MUNICIPAL  RAILWAY 


Johnny  B.  Stein,  Acting  General  Manager 


(15)  Authorizing  the  General  Manager  of  the  Municipal  Railway 

to  circulate  Reques t-f or-Proposals  for  a production  company 
to  produce  a ten-minute  video  which  addresses  the  differ- 
ence between  art  and  graffiti  vandalism.  (Continued  from 
the  meeting  of  June  12,  1990). 

(16)  Authorizing  the  General  Manager  of  Public  Utilities  to 
apply  to  the  San  Francisco  County  Transportation  Authority 
for  $1,665,000  in  sales  tax  revenues  to  be  used  for  para- 
transit  program  expansion  through  June  30,  1990. 


(17)  Authorizing  the  General  Manager  of  Public  Utilities  to 
execute  an  amendment  to  the  personal  services  contract 
with  George  Pattee  for  the  rehabilitation  of  Market  Street 
Railway  streetcar  #798,  and  extending  the  duration  of  the 
contract  through  December  31,  1990  and  increase  the 
maximum  expenditure  to  $65,000. 


(18)  Authorizing  modification  of  the  New  Flyer  Industries 

Limited  contract  to  provide  100  Motorola  Radios  and  40 
Location  Processing  Units  for  an  additional  $617,232,  with 
the  total  contracted  amount  not-to-exceed  $17,273,957.75. 


(19)  Authorizing  the  General  Manager  of  Public  Utilities  to 
execute  Amendment  No.  3 of  its  contract  with  the  U.S. 
Human  Resources  Corporation  to  perform  Paratransit  Broker 
services,  for  an  amount  not-to-exceed  $21,755,677. 


UTILITIES  ENGINEERING  BUREAU 
Donald  Keener,  Manager 


(20)  Authorizing  the  Manager  of  the  Utilities  Engineering 
Bureau  to  request  proposals,  interview,  select  and 
recommend  a qualified  engineering  consultant  team  to 
provide  as  needed  rail  project  engineering  design  services 
for  a period  of  twenty-four  (24)  months  at  a cost 
not-to-exceed  $1,000,000. 


(21)  Appointing  Mr.  Alex  Kwan,  Civil  Engineer  of  the  Utilities 
Engineering  Bureau,  as  Joint  Pole  Representative,  and 
appointing  Mr.  Ping  Lee  as  Alternate  Joint  Pole 
Representative  for  the  Northern  California  Joint  Pole 
Association . 


(22)  Rejecting  all  bids  on  Hetch  Hetchy  Water  and  Power  Contract 
No.  HH-813,  Assembly  and  Pre-Energization  Test  of  Moccasin 
Spare  Transformer,  and  authorizing  readvertisement  of  the 
work  as  Contract  No.  HH-813R. 

(23)  Rejecting  sole  bid  on  Hetch  Hetchy  Water  and  Power 
Contract  No.  HH-818,  Early  Intake  Sand  Storage,  and 

* authorizing  readvertisement  of  the  work  as  Contract  No. 
HH-818R. 

******************** 

(24)  PUBLIC  COMMENTS 
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July  10,  1990 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No. 


RESOLVED  , That  on  recommendation  of  the  General  Manager  of  Public 
Utilities,  the  Manager,  Bureau  of  Claims  and  Contracts;  thereof  and  the  City 
Attorney.  This  commission  approved  and  hereby  request  Controller  to  allot  funds 
and  to  draw  warrant  against  such  funds  as  are  or  will  be  available  in  payment 
of  claims  against  the  Municipal  Railway. 

ACCIDENT  NO.  ACCIDENT 

CLAIMANT  & SPECIFIED  PRAYER  SPECIALS  TYPE  DATE  PI/PD  SETTLEMENT 

Non  Litigated: 

NONE 
Litigated : 

Stanley  Grant  $ 88  C 5010-1  $ 460,646.04  6-6  7-21-88  PI  $ 90,000.00 

800,000.00 


Judgement : 


NONE 


TOTAL  SETTLEMENTS  $ 90,000.00 

( 1 ) 


INDEX  632091  SUB  OBJECT  1450 


I hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of 


Secretary,  Public  Utilities  Commission 


P82 
7 pH  ft1* 


C A L E N D A R 


^ PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Art  Agnos 
Mayor 

MAIN  PUBLIC  LIBRARY 
Government  Documents 
Civic  Center-lst  Floor 

REGULAR  MEETING 

Room  282,  City  Hall 
2:00  P.M. 

July  24,  1990 


COMMISSIONERS 
Rodel  E.  Rodis,  President 
Sherri  Chiesa,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 
Gordon  Chin 

DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


BUREAUS 

Claims  and  Contracts 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 


Thomas  J.  Elzey 
GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


ORDER  OF  BUSINESS 


(1) 

Call  to  Order 

(2) 

Roll  Call 

(3) 

Approval  of  Minutes 

(4) 

Communications 

(5) 

Introduction  of  Old 

Business 

by 

Commissioners 

(6) 

Introduction  of  New 

Business 

by 

Commissioners 

(7) 

Report  of  the  General  Manager 

o Regarding  Graffiti  Removal  Demonstration 


THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED,  BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES,  AND  CITY  ATTORNEY  WHERE  APPLICABLE. 


CONSENT  CALENDAR 


(8)  All  matters  listed  hereunder  constitute  a Consent 

Calendar,  are  considered  to  be  routine  by  the  Public 
Utilities  Commission,  and  will  be  acted  upon  by  a single 
vote  of  the  Commission.  There  will  be  no  separate  dis- 
cussion of  these  items  unless  a member  of  the  Commission 
or  the  public  so  requests,  in  which  event  the  matter  shall 
be  removed  from  the  Consent  Calendar  and  considered  as  a 
separate  item. 


(a)  Requesting  the  Controller  to  draw  warrants  in 
payment  of  claims  against  the  Municipal  Railway, 
totalling  $183,000. 

(b)  Approving  Debit  Contract  Modification  No.  8 in  the 
amount  of  $114,436  to  San  Francisco  Water  Department 
Contract  No.  WD-2000,  San  Andreas  Water  Treatment 
Plant  Expansion. 


(c)  Awarding  San  Francisco  Water  Department  Contract  No. 
WD-2032,  8-Inch  Ductile  Iron  Main  Installation  in 
Sacramento  Street  between  Locust  and  Divisadero 
Streets,  in  the  net  amount  of  $244,925  to  Ranger 
Pipelines,  Inc.,  San  Francisco,  CA. 


(d)  Accepting  the  work  performed  under  Water  Department 
Contract  No.  WD-2039,  Repaving  of  Street  and 
Sidewalk  Openings  for  the  San  Francisco  Water 
Department  for  the  Fiscal  Year  ending  June  30,  1990; 
approving  Debit  Contract  Modification  No.  10  in  the 
amount  of  $119,600.75;  and  authorizing  final  payment 
in  the  amount  of  $212,071.70  to  the  Contractor, 

Stacy  and  Witbeck,  Inc.,  Nationwide  Construction 
Co.,  Inc.  and  West  Bay  Equipment,  a Joint  Venture. 
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July  24,  1990 


CONSENT  CALENDAR  - Continued 


(e)  Awarding  Hetch  Hetchy  Water  and  Power  Contract  No. 
HH-806,  Seal  Kirkwood  Powerhouse  and  Repair  Tower 
Footing,  in  the  amount  of  $110,675  to  Gelco 
Services,  Inc. 


(f)  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Hetch  Hetchy  Contract  No.  HH-824, 
San  Joaquin  Pipeline  No.  2,  Repair  Mortar  Lining. 


(g)  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Municipal  Railway  Contract  No. 
MR-1019,  Presidio  Yard  - Hydraulic  Lifts  Replacement. 


(h)  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Municipal  Railway  Contract  No. 
MR-1020,  Cable  Car  System  - Furnish  and  Install  Oil 
Separator . 
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July  24,  1990 


REGULAR  CALENDAR 


WATER  DEPARTMENT 
John  P.  Mullane,  General  Manager 


(9)  Authorizing  the  General  Manager  of  Public  Utilities, 

commencing  August  1,  1990,  to  effect  selective  month-by- 
month moratorium  for  livestock  grazing  leases  on  San 
Francisco  Water  Department  land  in  Alameda  and  Santa  Clara 
Counties . 


(10)  Consenting  to  an  assignment  of  lease  from  Lino  Magpantay, 
owner  of  El  Camino  Driving  Range,  1095  Mission  Road,  So. 
San  Francisco,  CA,  as  Assignor,  to  Shiegeo  Sekine  and 
Yoichi  Amano,  Assignee,  for  the  remainder  term  of  lease, 
subject  but  not  limited  to  the  requirements  that  the 
Assignee  assume  all  of  the  covenants,  conditions,  duties 
and  obligation  contained  in  Lease,  and  that  it  comply  with 
the  surety  bond  and  insurance  requirements  set  forth,  and 
the  lessee/assignor  shall  remain  liable  under  the  terms  of 
the  Lease  for  and  during  the  entire  term. 


(11)  Authorizing  the  General  Manager  of  the  Water  Department  to 
enter  into  an  agreement  with  the  California  Department  of 
Forestry  for  fire  management  programs  on  watershed  lands, 
and  the  East  Bay  Regional  Park  District  and  the  San  Mateo 
County  Sheriff's  Office  for  aerial  surveillance,  and 
approving  an  increased  level  of  fire  protection  measures 
during  the  current  drought  at  a cost  of  $164,500. 


HETCH  HETCHY  WATER  AND  POWER 
Anson  Moran,  General  Manager 


(12)  Authorizing  the  extension  of  the  contract  with  Jackson 

Research  Projects  for  two  years  to  an  estimated  completion 
date  of  October  1,  1992,  and  allocating  an  additional 
$150,000  to  cover  the  work  to  be  performed  during  Fiscal 
Year  1990/91.  (Continued  from  July  10,  1990  meeting). 


(13)  Authorizing  the  General  Manager  of  Public  Utilities  to 

extend  the  contract  with  Utah  State  University  Foundation 
in  the  amount  of  $6,500  from  funds  available  in  Hetch 
Hetchy's  Unit  Upgrading  Study. 


(14)  Authorizing  the  General  Manager  of  Hetch  Hetchy  to  cancel 
the  existing  facility  charge  agreement  with  PGandE  and  to 
enter  into  another  facility  charge  agreement  with  PGandE 
on  behalf  of  the  Academy. 
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July  24,  1990 


MUNICIPAL  RAILWAY 


(15) 


(16) 


(17) 


(18) 


(19) 


(20) 


(21) 


Johnny  B.  Stein,  Acting  General  Manager 


Authorizing  the  General  Manager  of  Public  Utilities  to 
execute  an  amendment  to  the  personal  services  contract 
with  George  Pattee  for  the  rehabilitation  of  Market  Street 
Railway  streetcar  #798,  and  extending  the  duration  of  the 
contract  through  December  31,  1990  and  increasing  the 
maximum  expenditure  to  $65,000.  (Continued  from  July  10, 
1990  meeting ) . 


Authorizing  the  San  Francisco  Municipal  Railway  to  enter 
into  a contract  with  New  Flyer  Industries  Limited  for  an 
amount,  excluding  sales  tax,  not-to-exceed  $22,791,418  to 
provide  35  Articulated  Trolley  Coaches,  equipment  and 
documentation  as  defined  by  the  specifications  that 
accompany  the  contractural  agreement. 


UTILITIES  ENGINEERING  BUREAU 
Donald  Keener,  Manager 


Rejecting  all  bids  on  Hetch  Hetchy  Water  and  Power  Contract 
No.  HH-818,  Kirkwood  Powerhouse  Static  Excitation  project, 
and  authorizing  readvertisement  of  the  work  as  Contract 
No.'  HH-810R. 


Awarding  San  Francisco  Municipal  Railway  Contract  No. 
MR-869,  Potrero  Facility  Rehabilitation,  in  the  amount  of 
$10,367,602  for  the  Base  Bid  plus  Alternate-B  to  S.J. 
Amoroso  Construction  Co.,  Inc.  of  Foster  City,  CA . 


Approving  the  additional  funding  of  $200,000  and 
requesting  the  Controller  to  transfer  funds  in  the  amount 
of  $200,000  to  repair  the  transmission  main,  San  Andreas 
Pipeline  No.  3,  at  Alida  Way  and  Ponderosa  Road  in  South 
San  Francisco;  and  authorizing  the  Utilities  Engineering 
Bureau  to  request  proposals  for  Consultant  Services  to 
perform  engineering  design  to  repair  the  damaged  areas  of 
the  pipeline. 


Approving  the  settlement  agreement  with  Tudor  Engineering 
Company;  authorizing  the  General  Manager  of  Public 
Utilities  to  execute  the  settlement  agreement;  approving 
Debit  Contract  Modification  No.  3 in  the  amount  of 
$105,504.52;  and  authorizing  close-out  of  the  Professional 
Services  Contract  with  Tudor  Engineering  Company  for 
engineering  services  in  connection  with  the  Kirkwood 
Powerhouse  Addition  Project. 


Authorizing  the  Manager  of  the  Utilities  Engineering 
Bureau  to  execute  Amendment  No.  5 with  Bechtel  Corporation 
for  professional  services  in  conjunction  with  the 
environmental  approval,  design  and  construction  of  the 
MUNI  Metro  Turnaround  Facility  in  an  amount  not-to-exceed 
$4,387,358. 
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July  24,  1990 


FINANCIAL  MANAGEMENT 


Edward  Harrington,  Finance  Director 


(22)  Authorizing  the  General  Manager  of  Public  Utilities  to 
approve  an  agreement  between  Caltrans  and  the  City  and 
County  of  San  Francisco  to  operate  additional  feeder  bus 
service  to  and  from  the  Southern  Pacific  station  at  4th 
and  Townsend,  effective  July  1,  1990. 


(23)  Authorizing  the  General  Manager  of  Public  Utilities  to 
submit  the  list  of  Delinquent  Payments  of  the  Transit 
Impact  Development  Fee  (effective  June  30,  1990)  to  the 
Board  of  Supervisors  for  their  deliberation  and  action  to 
impose  special  assessment  property  tax  liens  on  51  Federal 
St.  and  710  Sansome  St. 


******************** 


(24)  PUBLIC  COMMENTS 


Immediately'  following  the  meeting  the  Commission  will  meet  in 
executive  session  on  an  attorney-client  matter  regarding  Bing  K. 
Horn  v.  Municipal  Railway  of  San  Francisco,  et  al.;  United  States 
District  Court  No.  C89-3163  MHP , in  accordance  with  Government 
Code  Sections  54956.9(c)  and  Charter  Section  3.500(f). 
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July  24,  1990 


PUBLIC  UTILITIES  COMMISSION 

CJTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of  Public 
Utilities,  the  Manager,  Bureau  of  Claims  and  Contracts;  thereof  and  the  City 
Attorney.  This  commission  approved  hereby  request  Controller  to  allot  funds 
and  to  draw  warrant  against  such  funds  as  are  or  will  be  available  in  payment 
of  claims  against  the  Municipal  Railway. 

ACCIDENT  NO.  ACCIDENT 

CLAIMANT  & SPECIFIED  PRAYER  SPECIALS  TYPE  DATE  PI/PD  SETTLEMENT 


Non  Litigated: 


Bobby  Reyes 

87  T 1224-1 
100,000.00 

13,047.14 

5-3 

5-14-88 

PI 

$16,000.00 

Wan  Fung 
Tong 

88  S 0149-1 
50,000.00 

7,761/60 

11-6 

12-10-88 

PI 

20,000.00 

Litigated : 

Lillian 

Schuttenberg 

87  C 0149-1 
800,000.00 

53,000.00 

5-3 

5-16-88 

PI 

101,000.00 

Rogoberto 

Castellanos 

85  T 1219-1 
ACD 

594.81 

5-3 

5-03-86 

PI 

46,000.00 

Judgement : 

NONE 

TOTAL  SETTLEMENTS  $ 183,000.00 


INDEX  632091  SUB  OBJECT  1450 


*ACD  - Means  AS  Court  DEtermines 


I hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of 


Secretary,  Public  Utilities  Commission 


^ C A L E N D A R 


^ PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Art  Agnos 
Mayor 


REGULAR  MEETING 


Room  282,  City  Hall 
2:00  P.M. 
August  14,  1990 


COMMISSIONERS 
Rodel  E.  Rodis,  President 
Sherri  Chiesa,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 
Gordon  Chin 


documents  dept. 

AUG -i 

SAiJ  FP»i^CLAj>0 

PUBLIC  LIBRARY 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


Thomas  > 
GENERAL 


BUREAUS 

Claims  and  Contracts 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 

r.  Elzey 
MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


ORDER  OF  BUSINESS 


(1)  Call  to  Order 

(2)  Roll  Call 

(3)  Approval  of  Minutes 

(4)  Communications 

(5)  Introduction  of  Old  Business  by- Commissioners 

(6)  Introduction  of  New  Business  by  Commissioners 

(7)  Report  of  the  General  Manager 

THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED,  BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES,  AND  CITY  ATTORNEY  WHERE  APPLICABLE. 


SPECIAL  ORDER  OF  BUSINESS  - 2:00  P.M. 
FINANCIAL  MANAGEMENT 
Edward  Harrington,  Finance  Director 


(8)  PUBLIC  HEARING 


To  consider  an  amendment  to  the  Urban  Mass  Transportation 
Administration  ( UMTA ) Grant  CA-90-X223  to  modify  the  scope 
of  the  Woods  Expansion  and  Redevelopment  Project  to 
include  a new  expansion  site  at  Indiana  and  Army  Streets 
and  a comprehensive  Municipal  Railway  Maintenance 
Functional  Analysis . 


CONSENT  CALENDAR 


(9)  All  matters  listed  hereunder  constitute  a Consent 

Calendar,  are  considered  to  be  routine  by  the  Public 
Utilities  Commission,  and  will  be  acted  upon  by  a single 
vote  of  the  Commission.  There  will  be  no  separate  dis- 
cussion of  these  items  unless  a member  of  the  Commission 
or  the  public  so  requests,  in  which  event  the  matter  shall 
be  removed  from  the  Consent  Calendar  and  considered  as  a 
separate  item. 


(a)  Requesting  the  Controller  to  draw  warrants  in 
payment  of  claims  against  the  Municipal  Railway, 
totalling  $157,000. 

(b)  Awarding  San  Francisco  Water  Department  Contract  No. 
WD-2048,  8-Inch  Ductile  Tron  Main  Installation  in 
Leavenworth  Street  between  Pine  Street  and  Pacific 
Avenue,  in  the  net  amount  of  $279,650  to  Interlane 
General  Engineering  and  P & j Utility  Co.,  a Joint 
Venture . 


CONSENT  CALENDAR  - Continued 


(c)  Approving  Debit  Contract  Modification  No.  2 in  the 

amount  of  $112,735  to  Municipal  Railway  Contract  No. 
MR-1005,  Cable  Car  System  - Furnish  and  Install 
Replacements  for  Depression  Beams;  and  approving  an 
extension  of  time  of  ninety-one  (91)  calendar  days 
to  the  contract  term  in  order  to  accomplish 
additional  work  . 


(d)  Awarding  Municipal  Railway  Contract  No.  MR-1013, 

Presidio  Yard  - Bus  Washer  Replacement  in  the  amount 
of  $167,253  to  Interlane  and  P & J Utility  Co.,  a 
Joint  Venture. 


(e)  Approving  the  Non-Civil  Service  and  Temporary 
appointments  and  removals  as  indicated  on  the 
Temporary  Employment  Activity  Roster,  for  the  month 
of  June , 1990 . 


REGULAR  CALENDAR 


GENERAL  MANAGER 

Thomas  J.  Elzey,  General  Manager 


(10)  Presentation  on  Mission  Bay  Plan. 


(11)  Adopting  the  Easement  Agreement  between  the  City  and 

County  of  San  Francisco  and  the  Redevelopment  Agency/YBG 
Developers,  and  authorizing  the  General  Manager  of  Public 
Utilities,  to  execute  the  Agreement. 


WATER  DEPARTMENT 
John  P.  Mullane,  General  Manager 


(12)  Requesting  the  Mayor  to  recommend  to  the  Board  of 

Supervisors  a Supplemental  Appropriation  of  $14.0  million 
from  1985  Water  Revenue  Bond  Interest  Earnings  for  the 
construction  of  the  San  Andreas  Water  Treatment  Plant 
Expansion  to  180  mgd . 


(13)  Approving  the  findings  of  the  Negative  Declaration 

concerning  the  environmental  impacts  of  the  San  Andreas 
Water  Treatment  Plant  Expansion  #2  in  San  Mateo  County, 
and  requesting  the  Board  of  Supervisors  to  adopt  the 
Negative  Declaration  for  San  Andreas  Water  Treatment  Plant 
Expansion  #2. 


MUNICIPAL  RAILWAY 

Johnny  B.  Stein,  Acting  General  Manager 


(14)  Authorizing  and  directing  the  Municipal  Railway  to  revise 
the  route  of  the  eastern  terminal  loop  of  line  29-SUNSET. 


(15)  Authorizing  and  directing  the  Municipal  Railway  to 

establish  a 16AX-NORIEGA  "A"  EXPRESS  and  a 16BX-NORIEGA 
"B"  EXPRESS,  and  authorizing  the  discontinuance  of  service 
at  all  times  on  lines  1 6X-NORIEGA  EXPRESS  and  73-LINCOLN 
WAY. 


FINANCIAL  MANAGEMENT 
Edward  Harrington,  Finance  Director 


(16)  Authorizing  the  Assistant  General  Manager,  Finance,  Public 
Utilities,  to  execute  the  Professional  Services  Contract 
between  the  City  and  County  of  San  Francisco,  through  its 
Public  Utilities  Commission,  and  Smith  Dawson  Associates, 
Inc.  to  serve  as  the  PUC's  federal  agency  liaison, 
advocate,  and  advisor  at  a monthly  rate  of  $4,583.33  with 
a total  contract  cost  of  $55,000. 

(17)  Authorizing  the  General  Manager  of  Public  Utilities  to 
continue  transfer  agreements  with:  1)  the  City  of  Vallejo; 
2)  the  Golden  Gate  Bridge,  Highway,  and  Transportation 
District  to  accept  transfers  for  Golden  Gate  ferry 
passengers;  and  3)  agencies  operating  in  behalf  of  the 


Eastbay  Ferries  to  accept  transfers  for  ferry  passengers 
through  June  30,  1991,  under  the  terms  stipulated  in  the 
Municipal  Railway  Fare  Schedule. 


(18)  Authorizing  the  Assistant  General  Manager  of  Finance, 

Public  Utilities,  to  apply  for,  accept,  and  expend  up  to 
$3.3  million  of  Bridge  Toll  funds  for  SFMRIC  lease 
payments  and  $52.1  million  of  regional  funds  such  as  Urban 
Mass  Transportation  Administration  Section  8 revenues, 
Transportation  Development  Act  ( TDA ) Articles  3,  4,  8,  and 
4.5,  AB  1107  half-cent  sales  tax  revenues,  including  $0.8 
for  a Capital  Improvement  Allowance  to  complete 
construction  on  the  J-Line  Connection;  and  authorizing 
$1.5  million  of  BART  District  funds  for  reimbursement  of 
"feeder"  trips  made  on  Muni  to  and  from  BART  stations  in 
San  Francisco  for  1990/91  Municipal  Railway  operations  and 
capital  improvements. 


(19)  Concurring  in  the  approval  of  Amendment  No.  20  to  the 
Master  Contract  and  Amendment  No.  3 to  the  Cooperative 
Agreement  RM-4  regarding  the  provision  of  rail  passenger 
service  between  San  Jose  and  San  Francisco;  and 
authorizing  the  General  Manager  Manager  of  Public 
Utilities  to  recommend  to  the  Board  of  Supervisors  to 
approve  both  amendments  effective  July  1,  1990;  and 
requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a Municipal  Railway  supplemental  appropriation 
in  the  amount  of  $366,782  from  any  legally  available 
source  of  funds  to  pay  the  additional  cost  required  by  the 
amendments . 


(20)  Authorizing  the  Assistant  Manager  of  Finance,  Public 

Utilities,  to  apply  for,  accept,  and  expend  $15,540,272  of 
UMTA's  Section  9 capital  assistance  funds  and  $3,885,068 
from  local  match  funds  such  as  State  Transit  Capital 
Improvement  funds,  State  Transit  Assistance  funds,  Bridge 
Toll  Net  Revenues  funds,  Gas  Tax  Revenues,  Hetch  Hetchy 
revenues,  Transit  Impact  Development  Fee  revenues,  San 
Francisco  Municipal  Railway  Improvement  Corporation  funds, 
and/or  San  Francisco  County  Transportation  Sales  Taxes  for 
the  following  Municipal  Railway  projects:  Fixed  Facility 
Rehabilitation;  Miscellaneous  Maintenance  and  Repair 
Equipment;  Non-Revenue  Vehicles;  Data  Processing  and 
Office  Equipment;  F-MARKET  Streetcar  (PCC)  Renovation; 
Trolley  Overhead  Reconstruction;  and  Replace  24th  and  Utah 
Streets(s)  Shops;  and  requesting  San  Francisco  Municipal 
Railway  Improvement  Corporation  to  allocate  local  match 
financing  as  needed  for  this  federal  grant. 


(21)  Authorizing  the  General  Manager  of  Public  Utilities  to 
submit  the  list  of  Delinquent  Payments  of  the  Transit 
Impact  Development  Fee  (effective  June  30,  1990)  to  the 
Board  of  Supervisors  for  their  deliberation  and  action  to 
impose  special  assessment  property  tax  lien  on  51  Federal 
St.  (Continued  from  July  24,  1990  meeting) 

******************** 

(22)  PUBLIC  COMMENTS 


Immediately  following  the  meeting  the  Commission  will  meet  in 
executive  session  on  an  attorney-client  matter  regarding  Kirsten 
Anne  Larusson  v.  City  and  County  of  San  Francisco,  Superior  Court 
No.  859-963,  in  accordance  with  Government  Code  Sections 
54956.9  (a)  . 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of  Public 
Utilities,  the  Manager,  Bureau  of  Claims  & Contracts;  thereof  and  the  City  Attorney. 
This  commission  hereby  request  the  Controller  to  allot  funds  and  to  draw  warrant 
against  such  funds  as  are  or  will  be  availablein  payment  of  claims  against 
Municipal  Railway. 

ACCIDENT  NO.  ACCIDENT 

CLAIMANT  & SPECIFIED  PRAYER  SPECIALS  TYPE  DATE  PI/PD  SETTLEMENT 

Non  Litigated: 

NONE 


Litigated : 


Roselina  Scott 

87  T 1171-3 
ACD 

$ 10,414.00 

1-3 

5-3-88 

PI 

$ 18,000.00 

Carmen  Beltran 

86  T 1037-3 
50,000.00 

15,282.00 

1-3 

4-7-87 

PI 

25,500.00 

Jacqueline 

Coffey 

87  B 1284-1 
25,000.00 

12,260.90 

5-3 

3-25-88 

PI 

18,500.00 

Catherine  Fitz- 
patrick 

86  B 1427-3 
125,000.00 

59,219.16 

4-7 

5-5-87 

PI 

70,000.00 

Marina  Kitaynik 

87  B 1284-2 
ACD 

14,500.00 

5-3 

3-27-88 

PI 

25,000.00 

Judgement : 

NONE 

TOTAL  SETTLEMENTS  (5)  $ 157,000.00 
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* ACD  - Means  As  Court  Determines 


I hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of — — — 


Secretary,  Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Art  Agnos 
Mayor 


REGULAR  MEETING 


Room  282,  City  Hall 
2:00  P.M. 
August  2.8,  19  90 


documents  dept. 

AU8  0 : 

Sausi 

Pmaa  mum? 


COMMISSIONERS 
Rodel  E.  Rodis,  President 
Sherri  Chiesa,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 
Gordon  Chin 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


BUREAUS 

Claims  and  Contracts 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management 

Information  Systems 

Management  Efficiency 
and 

Productivity 
Personnel  and  Training 


Thomas  J.  Elzey 
GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


ORDER  OF  BUSINESS 


(1) 

Call  to  Order 

(2) 

Roll  Call 

(3) 

Approval  of  Minutes 

(4) 

Communications 

(5) 

Introduction  of  Old  Business  by 

Commissioners 

(6) 

Introduction  of  New  Business  by 

Commissioners 

(7) 

Report  of  the  General  Manager 

THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED,  BY  THE  GENERAL  MANAGER  OF 
PUBLIC  UTILITIES,  AND  CITY  ATTORNEY  WHERE  APPLICABLE. 

CONSENT  CALENDAR 


(8)  All  matters  listed  hereunder  constitute  a Consent 

Calendar,  are  considered  to  be  routine  by  the  Public 
Utilities  Commission,  and  will  be  acted  upon  by  a single 
vote  of  the  Commission.  There  will  be  no  separate 
discussion  of  these  items  unless  a member  of  the 
Commission  or  the  public  so  requests,  in  which  event  the 
matter  shall  be  removed  from  the  Consent  Calendar  and 
considered  as  a separate  item. 


(a)  Approving  collection  of  charges  for  damages 

against  the  San  Francisco  Municipal  Railway  from 
miscellaneous  debtors  in  the  amount  of  $3,339.69, 
for  the  month  of  July,  1990. 


(b)  Awarding  San  Francisco  Water  Department  Contract 
No.  WD-2041 , 12-Inch  Ductile  Iron  Main 
Installation  in  Divisadero  Street  between  Page 
Street  and  Golden  Gate  Avenue,  in  the  net  amount 
of  $303,725,  to  Shaw  Pipeline  Inc.,  Contractor. 


(c)  Awarding  San  Francisco  Water  Department  Contract 

No.  WD-2049,  8-Inch  Ductile  Iron  Main  Installation 
in  Octavia  Street  between  Market  and  Fulton 
Streets,  in  the  net  amount  of  $210,500,  to  Uniacke 
Construction,  Inc.,  Contractor. 


(d)  Awarding  San  Francisco  Water  Department  Contract 
No.  WD-2056,  Bay  Division  Pipelines  No.  1 and  2 - 
Timber  Trestle  Repairs,  in  the  amount  of  $298,485, 
to  Stacy  and  Witbeck,  Inc.,  Contractor. 
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August  28,  1990 


(e)  Awarding  Hetch  Hetchy  Contract  No.  HH-815R,  Hetch 
Hetchy  Security  Lock  System,  in  the  amount  of 
$51,928.75,  to  Advanced  Design,  Contractor. 


(f)  Approving  debit  modification  in  the  amount  of 

$136,571.88,  for  additional  work  as  set  forth  in 
Contract  Modification  No.  1 to  San  Francisco  Water 
Department  Contract  No.  WD-1950,  Millbrae 
Headquarters  - Auto  Shop  and  Warehouse  Replacement. 


(g)  Requesting  the  Mayor  and  the  Board  of  Supervisors 
to  approve  the  immediate  filling  of  the  Water 
Department  7254  Automotive  Machinist  Supervisor  I 
position  which  became  vacant  on  June  30,  1990. 


(h)  Approving  the  Non-Civil  Service  and  Temporary 
appointments  and  removals  as  indicated  on  the 
Temporary  Employment  Activity  Roster,  for  the 
month  of  July  1990. 
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August  28,  1990 


REGULAR  CALENDAR 


HETCH  HETCHY  WATER  AND  POWER 
Anson  Moran,  General  Manager 

(9)  Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  a Professional  Services  Agreement  with  Murray, 
Burns  and  Kienlen,  for  a period  of  one  year  from  contract 
certification,  in  an  amount  not  to  exceed  $100,000,  to 
perform  an  engineering  and  hydrological  evaluation  of 
water  rights  on  the  Tuolumne  River  Basin. 


(10)  Approving  the  transfer  of  legal  services  from  the  law  firm 
of  Downey,  Brand,  Seymour  & Rohwer  to  the  law  firm  of 
Grueneich,  Ellison  and  Schneider,  for  the  provision  of 
legal  services  pertaining  to  the  obtaining  of  additional 
water  supplies  and  related  matters. 


MUNICIPAL  RAILWAY 

Johnny  B.  Stein,  Acting  General  Manager 

(11)  Adopting  the  San  Francico  Municipal  Railway  Short-Range 

Transit  Plan  and  Capital  Improvement  Program  for  1990-99. 


(12)  Authorizing  the  Municipal  Railway  to  join  with  other 

Regional  Transit  Association  operators  in  providing  fifty 
(50)  free  regional  transit  passes  for  unlimited  rides  on 
Bay  Area  transit  systems,  including  the  Municipal  Railway, 
from  October  1,  1990  through  September  30,  1991,  as  part 
of  the  KPIX  Television,  KCBS  Radio  and  The  San  Francisco 
Examiner  Newspaper  1990  "Beat  the  Backup"  campaign 
promoting  the  use  of  public  transit  in  the  San  Francisco 
Bay  Area. 


(13)  Authorizing  the  General  Manager  of  Public  Utilities  to 

enter  into  an  agreement  with  Western  Security  Bureau,  Inc. 
to  provide  covert  observers  for  cable  car  revenue 
collections,  at  a cost  not  to  exceed  $20,000. 


UTILITIES  ENGINEERING  BUREAU 
Donald  Keener,  Manager 

(14)  Requesting  Board  of  Supervisors'  approval  to  extend  the 
time  for  award  of  Municipal  Railway  Contract  No.  MR-869, 
Potrero  Facility  Rehabilitation. 


(15)  Authorizing  the  Utilities  Engineering  Bureau  to  request 
proposals,  select  and  recommend  suitable  consulting 
engineering  firm(s)  to  provide  the  required  engineering 
services  to  perform  a structural  study  of  the  Old  Moccasin 
Powerhouse . 

******** 

( 16)  PUBLIC  COMMENTS 


Immediately  following  the  meeting  the  Commission  will  meet  in 
executive  session  on  an  attorney-client  matter  regarding  City  and 
County  of  San  Francisco  vs.  Union  Pacific  Railroad  Company,  in 
accordance  with  Government  Code  Sections  54956.9(a)  and  (c)  and 
Charter  Section  3.500(f). 
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August  28,  1990 


E N D A R 


^ PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Art  Agnos 
Mayor 


REGULAR  MEETING 

Room  282,  City  Hall 
2:00  P>.M. 

September  11,  1990 

COMMISSIONERS 
Rodel  E.  Rodis,  President 
Sherri  Chiesa,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 
Gordon  Chin 


DEPARTMENTS 

BUREAUS 

Hetch  Hetchy  Project 

Energy  Conservation 

Municipal  Railway 

Engineering  and 
Construction  Management 

Water  Department 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 

Thomas  J.  Elzey 
GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


ORDER  OF  BUSINESS 


(1) 

Call  to  Order 

(2) 

Roll  Call 

(3) 

Approval  of  Minutes 

(4) 

Communications 

(5) 

Introduction  of  Old  Business  by 

Commissioners 

(6) 

Introduction  of  New  Business  by 

Commissioners 

(7) 

Report  of  the  General  Manager 

o Graffiti  and  Security  Reports 
o 1990/91  Budget  Update 


THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED,  BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES,  AND  CITY  ATTORNEY  WHERE  APPLICABLE. 


SPECIAL  ORDER  OF  BUSINESS  - 2:00  P.M. 
MUNICIPAL  RAILWAY 

Johnny  B.  Stein,  Acting  General  Manager 
(8)  PUBLIC  HEARING 


To  hear  comments  from  the  public  regarding  noise  from 
cable  car  operations. 


CONSENT  CALENDAR 


(9)  All  matters  listed  hereunder  constitute  a Consent 

Calendar,  are  considered  to  be  routine  by  the  Public 
Utilities  Commission,  and  will  be  acted  upon  by  a single 
vote  of  the  Commission.  There  will  be  no  separate  dis- 
cussion of  these  items  unless  a member  of  the  Commission 
or  the  public  so  requests,  in  which  event  the  matter  shall 
be  removed  from  the  Consent  Calendar  and  considered  as  a 
separate  item. 


(a)  Requesting  the  Mayor  and  Board  of  Supervisors  to 
approve  immediate  filling  of  the  7136-Water  Shops 
and  Equipment  Superintendent  position  which  will 
become  vacant  on  September  28,  1990. 


(b)  Awarding  Hetch  Hetchy  Water  and  Power  Contract  No. 
HH-817R,  0 1 Shaughnessy  Dam  Leach  Field,  in  the 
amount  of  $167,095.10  to  K.W.  Emerson,  Inc. 
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September  11,  1990 


CONSENT  CALENDAR 


Continued 


(c)  Authorizing  the  Bureau  of  Energy  Conservation  to 

issue  a Final  Contract  Payment  Authorization  in  the 
amount  of  $2,703.28. 


(d)  Designating  Tuesday,  October  9,  1990  at  2:00  P.M.  in 
Room  282,  City  Hall,  San  Francisco  as  the  date,  time 
and  place  for  a public  hearing  by  the  Public 
Utilities  Commission  for  considering  an  amendment  to 
the  Municipal  Railway  Fare  Schedule  pertaining  to 
AC/BART  Plus  Muni  Passes;  proposed  changes  and  staff 
report  will  be  made  available  for  public  inspection 
and  review  beginning  Monday,  October  1,  1990  in  Room 
287,  City  Hall,  San  Francisco,  CA. 


(e)  Designating  Tuesday,  October  30,  1990,  at  7:00  P.M., 
at  the  Municipal  Railway  Headquarters  Building,  2640 
Geary  Boulevard,  San  Francisco,  CA,  as  the  date, 
time  and  place  for  a special  meeting. 
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September  11,  1990 


REGULAR  CALENDAR 


WATER  DEPARTMENT 

John  P.  Mullane, "General  Manager 


(10)  Authorizing  the  General  Manager  of  the  San  Francisco  Water 
Department  to  negotiate  a contract  with  the  Placer  County 
Water  Agency  for  the  purpose  of  purchasing  water;  and 
approving  $75,000  to  reimburse  Placer  County  Water  Agency 
for  legal  costs  and  the  cost  of  conducting  an  Environmental 
Assessment  in  accordance  with  State  Water  Resource  Control 
Board  requirements. 


HETCH  HETCHY  WATER  & POWER 
Anson  B.  Moran,  General  Manager 


(11)  Authorizing  an  agreement  with  Vincent  & Elkins,  as  legal 
counsel,  to  represent  the  City  in  the  1991  Federal  Energy 
Regulatory  Commission  hearings  on  New  Don  Pedro  fish  flows 
and  related  water  matters  for  an  amount  not-to-exceed 
$300,000. 


MUNICIPAL  RAILWAY 

Johnny  B.  Stein,  Acting  General  Manager 


(12)  Approving  Debit  Contract  Modification  No.  2 in  the  amount  of 
$154,108.96  to  Municipal  Railway  Contract  No.  MR-1005,  Cable 
Car  System  - Furnish  and  Install  Replacements  for  Depression 
Beams;  and  approving  an  extension  of  time  of  one-hundred  and 
ten  (110)  calendar  days  to  the  contract  term  in  order  to 
accomplish  additional  work. 


( Jl3  ) Authorizing  the  Municipal  Railway  to  modify  the  Foster 
Engineering,  Inc.  contract  by  $38,000  to  a total 
not-to-exceed  $141,660;  and  extending  the  term  of  the 
contract  to  April  30,  1991  providing  for  a change  in  scope 
of  work  to  prepare  contract  documents  for  a replacement 
crossover  and  a new  crossover  at  West  Portal  Station,  and  a 
new  crossover  at  Forest  Hill  Station,  and  to  provide 
services  during  construction. 


(14)  Authorizing  the  General  Manager  of  Public  Utilities  to 

negotiate  and  enter  into  a lease  for  office  space  at  1145 
Market  Street,  San  Francisco,  California  to  provide 
necessary  and  centralized  office  space  for  the  Fleet 
Engineering  and  Signal  Systems  Section  of  the  Administration 
Division  of  the  Municipal  Railway. 


(15)  Authorizing  members  of  the  Armed  Forces  in  uniform  to  ride 
Municipal  Railway  vehicles  without  payment  of  fare, 
commencing  12:01  A.M.,  October  6,  1990  and  terminating  at 
11:59  P.M.,  October  10,  1990, 
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September  11,  1990 


REGULAR  CALENDAR  - Continued 


UTILITIES  ENGINEERING  BUREAU 
Donald  Keener,  Manager 


(16)  Awarding  San  Francisco  Municipal  Railway  Contract  No. 

MR-869,  Potrero  Facility  Rehabilitation,  in  the  amount  of 
$10,522,492  for  the  Base  Bid  plus  Alternate-B  to  N.L.  Barnes 
Construction  Co.,  Inc.,  San  Francisco,  CA,  subject  to  Board 
of  Supervisors'  approval  to  extend  the  time  for  award  and 
approval  of  the  Urban  Mass  Transportation  Administration. 


(17)  Approving  the  proposed  Agreement  between  the  City  and  ABB 
Impell  Corporation  for  as-needed  Specialized  Engineering 
Services  and  authorizing  the  Manager  of  the  Utilities 
Engineering  Bureau  to  execute  the  Agreement. 

(18)  Authorizing  the  Manager  of  the  Utilities  Engineering  Bureau 
to  negotiate  and  execute  a professional  services  agreement 
with  Kennedy  Jenks  Chilton  Consultants  for  the  design  of  the 
San  Andreas  Pipeline  No.  3 - Rehabilitation. 


(19)  Authorizing  the  Manager  of  the  Utilities  Engineering  Bureau 
to  negotiate  and  execute  a professional  services  agreement 
with  Woodward-Clyde  Consultants  for  Early  Intake  Dam  and 
Eleanor  Dam  Repairs  Project. 


(20)  Rejecting  both  bids  on  Hetch  Hetchy  Water  and  Power  Contract 
No.  HH-818R,  Early  Intake  Sand  Storage. 


FINANCIAL  MANAGEMENT 
Edward  Harrington,  Finance  Director 


(21)  Authorizing  the  Director  of  Finance  to  negotiate  and  execute 
a professional  services  agreement  with  Ehrlich  Bober  & Co., 
Inc.,  Charles  A.  Bell  Securities  Corp.,  Government  Finance 
Associates,  Inc.,  a Joint  Venture,  for  financial  advisory 
services  including  the  issuance  of  San  Francisco  Water 
Revenue  Bonds  for  the  reconstruction  and  replacement  of 
existing  facilities  of  Hetch  Hetchy  and  the  Water  Department. 


******************** 


(22 )  PUBLIC  COMMENTS 


Immediately  following  the  meeting,  the  Commission  will  meet  in 
executive  session  on  attorney-client  matters  regarding  Transit 
Impact  Development  Fee  - 555  Seventh  Street,  in  accordance  with 
Government  Code  Section  54956.9(c)  and  Charter  Section  3.500(f),  and 
regarding  CCSF  v.  Modesto  Irrigation  District,  in  accordance  with 
Government  Code  Section  54956.9(a)  and  Charter  Section  3.500(f). 
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^ PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
S' 


Art  Agnos 
Mayor 


REGULAR  MEETING 

Room  282,  City  Hall 
2:00  P.M. 

September  25,  1990 

COMMISSIONERS 
Rodel  E.  Rodis,  President 
Sherri  Chiesa,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 
Gordon  Chin 


repository  ttm 

L>0C'JMENTS  dept. 


SEP  2i 


1930 
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DEPARTMENTS 

BUREAUS 

Hetch  Hetchy  Project 

Energy  Conservation 

Municipal  Railway 

Engineering  and 
Construction  Management 

Water  Department 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 

Thomas  J . ' Elzey 
GENERAL  MANAGER 

Lucille  Akrami 


ACTING  SECRETARY 


ORDER  OF  BUSINESS 


(1)  Call  to  Order 

(2)  Roll  Call 

(3)  Approval  of  Minutes 

(4)  Communications 

(5)  introduction  of  Old  Business  by  Commissioners 

o Reconsideration  of  the  August  28,  1990  resolution 

authorizing  the  Utilities  Engineering  Bureau  to  request 
proposals,  and  to  select  and  recommend  suitable 
consulting  engineering  firm(s)  to  provide  the  required 
engineering  services  to  perform  a structural  study  of 
the  Old  Moccasin  Powerhouse. 

(6)  Introduction  of  New  Business  by  Commissioners 

(7)  Report  of  the  General  Manager 
o Cable  Car  Noise 


THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED,  BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES,  AND  CITY  ATTORNEY  WHERE  APPLICABLE. 


CONSENT  CALENDAR 


(8)  All  matters  listed  hereunder  constitute  a Consent 

Calendar,  are  considered  to  be  routine  by  the  Public 
Utilities  Commission,  and  will  be  acted  upon  by  a single 
vote  of  the  Commission.  There  will  be  no  separate  dis- 
cussion of  these  items  unless  a member  of  the  Commission 
or  the  public  so  requests,  in  which  event  the  matter  shall 
be  removed  from  the  Consent  Calendar  and  considered  as  a 
separate  item. 


(a)  Requesting  the  Controller  to  draw  warrants  in 

payment  of  claims  against  the  Municipal  Railway, 
totalling  $97,000. 


(b)  Accepting  the  work  performed  under  San  Francisco 
Water  Department  Contract  No.  WD-2013,  12-Inch 
Ductile  Iron  Main  Installation  in  Mission  Street 
between  Cotter  Street  and  Onondaga  Street,  approving 
Debit  Contract  Modification  No.  2 in  the  amount  of 
$11,725;  and  authorizing  final  payment  in  the  amount 
of  $41,035.26  to  the  Contractor,  Interlane  General 
Engineering,  Inc.  and  p & J Utility  Co.,  a Joint 
Venture. 


(c)  Accepting  the  work  performed  under  San  Francisco 
Water  Department  Contract  No.  WD-2023,  16-Inch 
Ductile  Iron  Main  Installation  in  Fillmore  Street 
between  Haight  and  Ellis  Streets,  approving  Debit 
Contract  Modification  No.  1 in  the  amount  of  $6,646; 
and  authorizing  final  payment  in  the  amount  of 
$32,018.15  to  the  Contractor,  D'Arcy  and  Harty 
Construction  Co.,  Inc. 
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September  25,  1990 


CONSENT  CALENDAR  - Continued 


(d)  Awarding  San  Francisco  Water  Department  No.  WD-2053, 
8-Inch  Ductile  Iron  Main  Installation  in  Howard 
Langton,  Sumner  and  Tehama  Streets,  in  the  net 
amount  of  $422,181  to  E.  Mitchell,  Inc.,  San 
Francisco,  CA. 


(e)  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Water  Department  Contract  No. 
WD-2070,  Construction  of  Fences  on  Water  Department 
Properties,  East  and  West  Bay  Locations. 


(f)  Accepting  the  work  performed  under  Professional 
Services  agreement  to  perform  "a  needs  assessment 
study  of  Balboa  and  Francisco  Reservoirs  as 
satisfactorily  completed  and  approving  Credit 
Contract  Modification  No.  2 in  the  amount  of 
$7,000.24,  to  Leedshill-Herkehof f , Inc.  and  AGS,  Inc. 


(g)  Approving  the  Non-Civil  Service  and  Temporary 
appointments  and  removals  as  indicated  on  the 
Temporary  Employment  Activity  Roster,  for  the  month 
of  August,  1990. 
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September  25,  1990 


REGULAR  CALENDAR 


GENERAL  MANAGER 

Thomas  J.  Elzey,  General  Manager 


(9)  Approving  the  temporary  appointment  made  by  the  General 

Manager  of  Public  Utilities  of  Dick  E.  Brandt  as  Acting 
General  Manager,  Utilit ies - Engineer ing  Bureau  to  be 
retroactive  to  September  6,  1990  and  cease  with  the 
appointment  of  a permanent  incumbent  or  within  90  calendar 
days,  whichever  occurs  first. 


WATER  DEPARTMENT 

John  P.  Mullane,  General  Manager 


(10)  Declaring  an  emergency  authorizing  the  General  Manager  of 
the  San  Francisco  Water  Department  to  take  all  necessary 
steps  to  execute  contracts  with  Placer  County  Water  Agency 
for  the  purpose  of  purchasing  water,'  California  Department 
of  Water  Resources  for  wheeling  of  water,  and  Pacific  Gas 
and  Electric  Company  for  power  revenue  loss  recovery. 


(11)  Commending  and  thanking  Norm  Lougee  and  Pete  Paraguya  for 
their  tremendous  effort  and  contribution  in  assisting  with 
the  restoration  of  damaged  water  supply  systems  in  the 
Philippines  as  a result  of  the  July  16,  1990  earthquake. 


HETCH  HETCHY  WATER  & POWER 
Anson  B.  Moran,  General  Manager 


(12)  Approving  the  Department  of  Public  Works'  proposal  for 
relighting  the  Upper  Ashbury  Area,  as  depicted  on  their 
Drawing  50,749,  with  the  provision  that  construction 
methods,  component  selection  and  other  details  meet  with  the 
approval  of  the  Bureau  of  Light,  Heat  and  Power. 


MUNICIPAL  RAILWAY 

Johnny  B.  Stein,  Acting  General  Manager 


(13)  Authorizing  the  Municipal  Railway  to  modify  the  Foster 
Engineering,  Inc.  contract  by  $38,000  to  a total 
not-to-exceed  $141,660;  and  extending  the  term  of  the 
contract  to  April  30,  1991  providing  for  a change  in  scope 
of  work  to  prepare  contract  documents  for  a replacement 
crossover  and  a new  crossover  at  West  Portal  Station,  and  a 
new  crossover  at  Forest  Hill  Station,  and  to  provide 
services  during  construction. 


UTILITIES  ENGINEERING  BUREAU 
Donald  Keener,  Manager 


(14)  Commending  and  thanking  Raymond  G.  Miller  on  the  occasion  of 
his  retirement  after  twenty-seven  (27)  years  of  City  service 
and  extending  best  wishes  to  him  and  his  family  for  good 
health  and  happiness  for  many  years  to  come. 
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(15) 


(16) 


(17) 


(18) 


Approving  the  leasing  of  13,129  square  feet  of  office  space 
at  1145  Market  Street  for  a term  of  66  months,  commencing  on 
December  1,  1990,  or  as  soon  thereafter  the  build-out  is 
completed  and  accepted  by  the  City,  to  accommodate  a 
projected  staff  increase  of  60  employees  for  the  Utilities 
Engineering  Bureau. 


Rejecting  both  bids  on  Hetch  Hetchy  Water  and  Power  Contract 
No.  HH-819,  Moccasin  Powerhouse  Static  Excitation  System 
Retrofit . 


Approving  the  selection  of  Gannett  Fleming,  Engineers  and 
Planners  and  authorizing  the  Manager  of  Utilities 
Engineering  Bureau  to  negotiate  and  execute  a Professional 
Services  Agreement  with  Gannett  Fleming,  Engineers  and 
Planners  for  the  functional  analysis  and  conceptual 
engineering  phase  for  design  and  construction  of  new  Islais 
Creek  Fleet  Maintenance  Facility  and  rehabilitation  of  the 
existing  Woods  Fleet  Maintenance  Facility  for  an  amount 
not-to-exceed  $2,100,000. 


******************** 


PUBLIC  COMMENTS 
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September  25,  1990 


PUBLIC  UTILITIES  COMMISSION 

OTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 

RESOLVED,  That  on  recommendation  of  the  General  Manager  of  Public 
Utilities,  the  Manager,  Bureau  of  Claims  & Contracts;  thereof  and  the  City 
Attorney.  This  commission  hereby  request  the  Controller  to  allot  funds  and  to 
draw  warrant  against  such  funds  as  are  or  will  be  available  in  payment  of 
claims  against  Municipal  Railway. 

ACCIDENT  NO.  ACCIDENT 

CLAIMANT  & SPECIFIED  PRAYER  SPECIALS  TYPE  DATE  PI/PD  SETTLEMENT 


Non  Litigated: 

NONE 

Litigated : 

Chi  Kim  Pham  88  B 1330-1  14,603.38  15-3  3-30-89  PI  $ 17,000.00 

$ 25,000.00 

Gary  Resnick  88  S 0203-1  33,780.90  2-7  3-01-89  PI  30,000.00 

ACD 

Gayle  Thorne  84  C 0138-1  80,000.00  1-6  1-21-85  PI  50,000.00 

750,000.00 


Judgement : 
NONE 


TOTAL  SETTLEMENT  (3)  $ 97,000.00 


INDEX  632091  SUB  OBJECT  1450 


ACD  Means  - AS  COURT  DETERMINES 


I hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Art  Agnos 
Mayor 

REGULAR  MEETING 

Room  282,  City  Hall 
2:00  P.M. 
October  Q,  1990 


COMMISSIONERS 
Rodel  E.  Rodis,  President 
Sherri  Chiesa,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 
Gordon  Chin 


Thomas  J.  Elzey 
GENERAL  MANAGER 

Romaine  A.  Boldridge 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Energy  Conservation 


Municipal  Railway 


Engineering  and 
Construction  Management 


Water  Department 


Financial  Management 


Information  Systems 


Management  Efficiency  and 
Productivity 


Personnel  and  Training 


SECRETARY 


ORDER  OF  BUSINESS 


(1) 

Call  to  Order 

(2) 

Roll  Call 

(3) 

Approval  of  Minutes 

(4) 

Communications 

(5) 

Introduction  of  Old 

Business 

by 

Commissioners 

(6) 

Introduction  of  New 

Business 

by 

Commissioners 

(7) 

Report  of  the  General  Manage: 

r 

THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE  • 
RECOMMENDED  FOR  ACTION  AS  STATED , BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES,  AND  CITY  ATTORNEY  WHERE  APPLICABLE. 


SPECIAL  ORDER  OF  BUSINESS  - 2:00  P.M. 

FINANCIAL  MANAGEMENT 
Edward  Harrington,  Finance  Director 


(8)  PUBLIC  HEARING 


To  consider  adopting  Modifications  to  the  Schedule  of 
Rates,  Fares  and  Charges  of  the  San  Francisco  Municipal 
Railway  related  to  the  AC  Transit/BART  Plus  Muni  Pass: 


(a)  Amending  the  fare  schedule  for  the  Municipal  Railway 
to  revise  Muni's  share  of  revenue  from  this  pass. 


(b)  Authorizing  the  General  Manager  of  Public  Utilities 
to  enter  into  an  agreement,  effective  July  1,  1990 
and  terminating  June  30,  1991,  with  AC  Transit, 

BART,  and  the  Metropolitan  Transportation  Commission 
to  reflect  these  changes. 
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October  9 


1990 


CONSENT  CALENDAR 


All  matters  listed  hereunder  constitute  a Consent 
Calendar,  are  considered  to  be  routine  by  the  Public 
Utilities  Commission,  and  will  be  acted  upon  by  a single 
vote  of  the  Commission.  There  will  be  no  separate  dis- 
cussion of  these  items  unless  a member  of  the  Commission 
or  the  public  so  requests,  in  which  event  the  matter  shall 
be  removed  from  the  Consent  Calendar  and  considered  as  a 
separate  item. 


(a)  Requesting  the  Controller  to  draw  warrants  in 

payment  of  claims  against  the  Municipal  Railway, 
totalling  $55,000. 


(b)  Approving  collection  of  charges  for  damages  against 
the  San  Francisco  Municipal  Railway  from  miscel- 
laneous debtors  in  the  amount  of  $2,351.69,  for  the 
month  of  September,  1990. 


(c)  Approving  the  plans  and  specifications  as  prepared  - 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Water  Department  Contract  No. 
WD-2050 , Clean  and  Coat  36-Inch,  60-Inch  and  48-Inch 
Mains  at  Lake  Merced  and  CalTrans  District  Yard. 


(d)  Awarding  San  Francisco  Water  Department  Contract  No. 
WD-2051 , 8-Inch  Ductile  Iron  Main  Installation  in 
Dartmouth  Street,  Woolsey  to  Mansell  Streets;  Colby 
Street,  Olmstead  to  Mansell  Streets;  Olmstead 
Street,  University  to  Bowdoin  Streets,  in  the  net 
amount  of  $190,460  to  P & M Pipelines. 


(e)  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Water  Department  Procurement 
Contracts  for  purchase  of  the  equipment  for  Baden 
Pump  Station. 


(f)  Awarding  San  Francisco  Hetch  Hetchy  Water  and  Power 
Contract  No.  HH-813R,  Assembly  and  Pre-Energization 
Test  of  Moccasin  Spare  Transformer,  in  the  amount  of 
$48,500  to  Calco  West  Electric,  Inc. 


(g)  Awarding  San  Francisco  Municipal  Railway  Contract 
No.  MR-1007-R,  Curtis  Green  LRV  Center  - Smoke  and 
Heat  Vent  Rehabilitation  in  the  amount  of  $82,898  to 
T & M Sheet  Metal  Company. 


(h)  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Municipal  Railway  Waterfront  and 
Market  Street  Rail  Procurement  Contract. 
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October  9,  1990 


REGULAR  CALENDAR 


GENERAL  MANAGER 

Thomas  J.  Elzey,  General  Manager 


(10)  Extending  sincere  appreciation  to  Search  Committee  members 

Carl  Williams,  Jim  Beard,  Virginia  Cerenio,  Anson  Moran,  Tse 
Ming  Tam,  Lulann  McGriff  and  Andrea  Gourdine,  for  their 
effort  and  dedication  in  evaluating  and  interviewing 
candidates  for  the  position  of  General  Manager,  Water 
Department . 


(11)  Extending  sincere  appreciation  to  Search  Committee  members 
Benjamin  D.  James,  Jr.,  Thomas  Matoff,  Edith  Adame,  Wilbert 
Din,  Lulann  McGriff,  Wendell  Michelob,  Charna  Staten,  Bruce 
Oka,  for  their  effort  and  dedication  in  evaluating  and 
interviewing  candidates  for  the  position  of  General  Manager, 
Municipal  Railway. 


WATER  DEPARTMENT 

John  P.  Mullane,  General  Manager 


(12)  Authorizing  the  General  Manager  of  the  San  Francisco  Water 
Department  to  execute  extension  of  agreement  with  the  Port 
of  San  Francisco  for  lease  of  space  at  Pier  33  to  house 
Customer  Service  Division  Inspectors. 

(13)  Approving  the  terms  and  conditions  and  authorizing  a lease 
of  1.32  acres  of  Water  Department  pipeline  right-of-way  land 
located  adjacent  to  2650  El  Camino  Real  West,  Mountain  View, 
in  Santa  Clara  County,  to  Teh  Yu  International  Investment, 
Inc.,  dba  San  Antonio  Inn,  for  the  purpose  of  parking, 
driveway  access  and  landscaping,  for  a term  of  five  (5) 
years,  commencing  October  1,  1990  and  terminating  on 
September  30,  1995,  at  an  annual  rental  rate  of  $18,000. 


HETCH  HETCHY  WATER  & POWER 
Anson  B.  Moran,  General  Manager 


(14)  Authorizing  the  General  Manager  of  Hetch  Hetchy  Water  and 

Power  to  transfer  $30,000  to  the  Westside  Transfer  Group  for 
the  purpose  of  developing  an  agreement  for  the  transfer  and 
allocation  of  approximately  50,000  acre  feet  of  water  among 
seven  water  agencies. 


MUNICIPAL  RAILWAY 

Johnny  B.  Stein,  Acting  General  Manager 


(15)  Authorizing  the  General  Manager  of  Public  Utilities  to 
execute  Modification  No.  2 to  the  Agreement  with  Manna 
Consultants,  Inc.,  expanding  the  Agreement's  scope  of  work, 
extending  the  contract  term  to  April  30,  1990,  and 
increasing  the  contract  amount  by  a sum  not-to-exceed 
$198,000  for  the  conceptual  design  and  engineering  advice 
pertaining  to  a prototypical  Municipal  Railway  light  rail 
vehicle  maintenance  and  storage  facility  known  as  Metro  East. 
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(16)  Approving  Debit  Contract  Modification  No.  2 in  the  amount  of 
$309,323.84  to  Municipal  Railway  Contract  No.  MR-1005,  Cable 
Car  System  - Furnish  and  Install  Replacements  for  Depression 
Beams;  approving  an  extension  of  time  of  one-hundred  and  ten 
(110)  calendar  days  to  the  contract  term  in  order  to 
accomplish  additional  work;  and  approving  a revision  of  the 
General  Provisions  of  the  contract  specifications  to  allow 
for  payment  of  fabricated  but  unassembled  material. 


UTILITIES  ENGINEERING  BUREAU 
Richard  E.  Brandt,  Acting  General  Manager 


(17)  Authorizing  the  Manager  of  the  Utilities  Engineering  Bureau 
to  negotiate  and  execute  a detailed  scope  of  work  and 
appropriate  fee  for  a professional  services  agreement  with 
Parsons,  Br inckerhof f , Quade  & Douglas,  Inc.  for  conceptual 
engineering  phase  services  for  the  Muni  Metro  East  Facility 
and  Access  Track  Project  for  an  amount  not-to-exceed 
$1,000,000. 


(18)  Commending  and  thanking  Donald  F.  Keener  on  the  occasion  of 
his  retirement  after  five  (5)  years  of  City  service  and 
extending  best  wishes  to  him  and  his  family  for  good  health 
an  happiness  for  many  years  to  come. 


(19)  Authorizing  the  Manager  of  the  Utilities  Engineering  Bureau 
to  execute  Amendment  No.  2 with  Dames  and  Moore  to  extend 
the  term  of  the  contract  to  January  31,  1991  with  no 
increase  in  cost  to  complete  repairs  on  the  ladder  system  at 
the  Priest  outlet  tower  in  order  to  complete  the  Evaluation 
of  Stability  of  Priest  Dam  and  related  facilities. 


******************** 


(20 )  PUBLIC  COMMENTS 


Immediately  following  the  meeting  the  Commission  will  meet  in 
executive  session  on  an  attorney-client  matter  regarding  the  City 
and  County  of  San  Francisco  vs.  Westcap  Heritage  Investors,  in 
accordance  with  Government  Code  54956.9(a)  and  Charter  Section 
3.500  (f)  . 
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1990 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of  Public  Utilities, 
the  Manager,  Bureau  of  Claims  & Contracts;  thereof  and  the  City  Attorney.  This  commission 
hereby  request  the  Controller  to  allot  funds  and  to  draw  warrant  against  such  funds  as 
are  or  will  be  availabe  in  payment  of  claims  against  Municipal  Railway. 


CLAIMANT  & ACCIDENT  NO.  & ACCIDENT 

COURT  NO.  SPECIFIED  PRAYER  SPECIALS  TYPE  DATE  PI/PD  SETTLEMENT 


Non  Litigated: 

NONE 

Litigated : 

Juan  Catalan  85  S 0175-1  191,630.82  1-3  3-3-86  PI  $ 55,000.00 

884-110  $ 500,000.00 


Judgement : 
NONE 


I hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of 


Secretary,  Public  Utilities  Commission 


- PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


ROOEL  E.  ROOIS 
PRESIDENT 


ART  AGNOS,  MAYOR 
THOMAS  J.  ELZEY,  GENERAL  MANAGER 


SHERRI  CHIESA 
VICE  PRESIDENT 


MUNICIPAL  RAILWAY 


H.  WELTON  FLYNN 


WATER  DEPARTMENT 


ARTHUR  V.  TOUPIN 


HETCH  HETCHY 
WATER  AND  POWER 


GORDON  CHIN 


October  18,  1990  DOCUMENTS  DEPT* 
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1 FRASMCISQO 

PUBLIC  LIBRARY 

NOTICE  OF  EXECUTIVE  SESSION 


The  Public  Utilities  Commission  of  the  City  and  County  of  San  Francisco  will 
meet  in  executive  session  for  the  purpose  of  discussing  a personnel  matter  in 
compliance  with  California  Government  Code  Section  54957.  The  executive 
session  will  be  held  on  Tuesday,  October,  23,  1990,  at  1:45  p.m.,  Room  287, 
City  Hall,  San  Francisco,  California.  ^ 


cc:  Members,  PUC 

Thomas  J.  Elzey 
George  Krueger 


287  CITY  HALL  • SAN  FRANCISCO,  CALIFORNIA  94102  • (415)  554-7316  • FAX  (415)  554-7470 


Romaine  A.  Boldridge 
Secretary 
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^PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


REGULAR  MEETING 

Room  282,  City  Hall 
2:00  P.M. 
October  23,  1990 


COMMISSIONERS 
Rodel  E.  Rodis,  President 
Sherri  Chiesa,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 
Gordon  Chin 


Art  Agnos 


Mayor 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Energy  Conservation 


Municipal  Railway 


Engineering  and 
Construction  Management 


Water  Department 


Financial  Management 
Information  Systems 


Management  Efficiency  and 
Productivity 


Personnel  and  Training 


Thomas  J.  Elzey 


GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


ORDER  OF  BUSINESS 


(1) 

Call  to  Order 

(2) 

Roll  Call 

(3) 

Approval  of  Minutes 

(4) 

Communications 

(5) 

Introduction  of  Old 

Business 

by 

Commissioners 

(6) 

Introduction  of  New 

Business 

by 

Commissioners 

(7) 

Report  of  the  General  Manager 

THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED , BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES,  AND  CITY  ATTORNEY  WHERE  APPLICABLE. 

CONSENT  CALENDAR 


( 8 ) All  matters  listed  hereunder  constitute  a Consent 

Calendar,  are  considered  to  be  routine  by  the  Public 
Utilities  Commission,  and  will  be  acted  upon  by  a single 
vote  of  the  Commission.  There  will  be  no  separate  dis- 
cussion of  these  items  unless  a member  of  the  Commission 
or  the  public  so  requests,  in  which  event  the  matter  shall 
be  removed  from  the  Consent  Calendar  and  considered  as  a 
separate  item. 


(a)  Requesting  the  Controller  to  draw  warrants  in 
payment  of  claims  against  the  Municipal  Railway, 
totalling  $159,930.90. 

(b)  Accepting  the  work  performed  under  San  Francisco 
Water  Department  Contract  No.  WD-2030,  4,  6 and 
8-Inch  Ductile  Iron  Main  Installation  in  Tehama, 
Rausch , Lang ton  and  23rd  Streets;  approving  Debit 
Contract  Modification  No.  1 in  the  amount  of 
$24,824.05;  authorizing  an  extension  of  time  for 
unavoidable  delays  of  14  working  days;  and 
authorizing  final  payment  in  the  amount  of 
$29,279.80  to  the  Contractor,  Ranger  Pipelines,  Inc. 
and  Ruiz  Construction  and  Associates,  Inc.,  A Joint 
Venture . 


(c)  Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a Municipal  Railway  supplemental 
appropriation  in  the  amount  of  $76,072  from  any 
legally  available  source  to  restore  cuts  made  to 
department's  1990/91  training  and  membership  budgets. 


(d)  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Municipal  Railway  Contract  No. 
889,  Flynn  Facility  Modifications. 
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October  23,  1990 


CONSENT  CALENDAR  - Continued 


(e).  Approving  Debit  Modification  in  the  amount  of 

$87,200  for  additional  work  as  set  forth  in  Contract 
Modification  No.  1 to  Municipal  Railway  Contract  No. 
MR-100 9-R,  Metro  Subway  System:  Wet  Standpipe  System 
Repair  and  Certification;  and  approving  an  extension 
of  time  of  three  hundred  (300)  calendar  days  to  the 
contract  term  in  order  to  accomplish  the  work. 


(f)  Approving  Debit  Modification  in  the  amount  of 
$8,357.64  for  additional  work  as  set  forth  in 
Contract  Modification  No.  1 to  Municipal  Railway 
Contract  No.  MR-1014,  Muni  Metro  System:  Fire 
Protection  System  Inspection,  Testing  and 
Certification;  and  approving  an  extension  of  time  of 
two  hundred  (200)  calendar  days  to  the  contract  term 
in  order  to  accomplish  the  work. 


(g)  Authorizing  the  Bureau  of  Energy  Conservation  to 
enter  into  a contract  with  the  California 
Environmental  Internship  Program  for  an  amount 
not-to-exceed  $35,000  to  promote  energy  conservation 
efforts  in  the  San  Francisco  municipal,  residential 
and  commercial  sectors. 
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(10) 


(11) 


(12) 


(13) 


GENERAL  MANAGER 

Thomas  J.  Elzey,  General  Manager 


Authorizing  the  General  Manager  of  Public  Utilities  to 
negotiate  and  execute  a professional  services  agreement  with 
PaineWebber,  Incorporated,  senior  manager;  Grigsby  Brandford 
Powell  Inc.,  co-senior  manager;  and  Artemis  Capital  Group, 
Inc.,  M.R.  Beal  & Company,  Perry  Investments,  Inc.,  and 
Pryor,  McClendon,  Counts  & Co.,  Inc.,  co-managers  for 
underwriter  services  for  Water  Revenue  Replacement  Bonds. 


MUNICIPAL  RAILWAY 

Johnny  B.  Stein,  Acting  General  Manager 


Authorizing  the  Municipal  Railway  to  reroute  the  8 0 X-GATEWAY 
EXPRESS  and  8 1X-CALTRAIN  EXPRESS  lines  in  the  PM  peak  period 
to  reduce  exposure  to  traffic  delays  on  the  Beale  Street 
approach  to  the  Bay  Bridge;  authorizing  the  partial 
discontinuance  of  express  service  on  Beale,  Bryant  and  Main 
Streets;  and  authorizing  establishment  of  replacement 
express  service  on  Folsom  and  Spear  Streets. 


Authorizing  the  Municipal  Railway  to  reroute  the  82X-LEVI 
PLAZA  EXPRESS  line  in  the  PM  peak  period  only  on  Broadway 
and  The  Embarcadero  between  Broadway  and  Spear  Streets; 
authorizing  establishment  of  replacement  southbound  PM  peak 
period  service  on  Battery  between  Broadway  and  Clay,  Davis, 
Beale,  Folsom,  and  Spear  Streets;  and  requesting  the  Board 
of  Supervisors  not  to  disapprove  the  partial  discontinuance 
of  service. 


UTILITIES  ENGINEERING  BUREAU 
Richard  E.  Brandt,  Acting  Manager 


Authorizing  and  approving  the  substitution  of  subcontractor, 
A & E Paving,  Inc.  for  Esquivel  Grading  and  Paving,  to 
perform  the  paving  work  under  San  Francisco  Municipal 
Railway  Contract  No.  MR-881,  No.  31  Balboa  Electrification  - 
Trolley  Coach  Overhead  Construction. 


Authorizing  the  Manager  of  the  Utilities  Engineering  Bureau 
to  execute  Amendment  No.  1 with  Wilson,  Ihrig  & Associates, 
Inc.  to  provide  professional  services  for  the  design  and 
testing  of  a floating  slab  trackbed  for  Noe  Street  between 
16th  and  17th  Streets,  to  increase  the  contract  amount  to 
$27,790,  and  to  extend  the  term  of  the  contract  to  July  31, 
1993  . 
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FINANCIAL  MANAGEMENT 
Edward  Harrington,  Finance  Director 


(14)  Authorizing  the  General  Manager  of  Public  Utilities  to 
modify  contract  40-70032  with  Williams,  Adley  & Company  for 
auditing  and  consulting  services  on  an  "as  needed"  basis  in 
reviewing  electric  power  subcategory  usage  under  the  Raker 
Act  by  two  of  its  hydroelectric  power  customers  for  an 
amount  not-to-exceed  $75,000. 

******************** 

(15)  PUBLIC  COMMENTS 


Immediately  following  the  meeting  the  Commission  will  meet  in 
executive  session  on  an  attorney-client  matter  regarding  the  City 
and  County  of  San  Francisco  vs.  Modesto  Irrigation  District  and  1991 
FERC  Hearings  on  FPC  License  No.  2299  - New  Don  Pedro  Reservoir  in 
accordance  with  Government  Code  54956.9(a)  and  Charter  Section 
3.500  (f)  . 
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October  23,  1990 


rSANCISCO 


PUBLIC 


RESOLUTION  No 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
public  Utilities,  the  PUC  Finance  Director  and  the  City  Attorney,  this 
Commission  hereby  requests  the  Controller  to  allot  funds  and  to  draw 
warrants  against  such  funds  as  are  or  will  be  available  in  payment  of 
claims  against  the  San  Francisco  Municipal  Railway  as  shown  below. 


CLAIMANT  & ACCIDENT  NO.  & ACCIDENT 

COURT  NO.  SPECIFIED  PRAYER  SPECIALS  TYPE  DATE  P I/P  D SETTLEMENT 


Non-Litigated: 

NONE 


Litigated: 

Robert  Marshall  84  C 0233-1 
859-869  250,000.00 

Sharon  Lam  89  B 5066-1 

9 15-729  1,000  , 000  . 00 


Larry  Resnick  unspecified 
U S DC 

C88-0011 


Judgement: 


NON 


E 


18,596.00  3-7  6-29-85  PI 

147,182.00  4-6  11-21-89  PI 

Unspecified  1981  - * 

4/17/90 


22  , 500  . 00 
100 ,000.00 
37  , 430  . 90 


* Employment  discrimination  case  - Findings  of  Fact,  Conclusion  of  Law  and 
Judgement  of  Liability  attached. 


I hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of — 


Secretary,  Public  Utilities  Commission 


^PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

/ 

ROOEL  E.  ROOIS  ART  AGNOS,  MAYOR 

PRESIDENT  THOMAS  J.  ELZEY,  GENERAL  MANAGER 

SHERRI  CHIESA 
VICE  PRESIDENT 

H.  WELTON  FLYNN 


MUNICIPAL  RAILWAY 
WATER  DEPARTMENT 


ARTHUR  V.  TOUPIN 
GORDON  CHIN 


HETCH  HETCHY 
WATER  AND  POWER 


September  14,  1990 


w w %j  c.  hiTS  D iz  FT. 

SEP  l 0l9$a 

•V. 


^ NOTICE  OF  SPECIAL  MEETING 
^ 


Notice  is  hereby  given  that  the  Public  Utilities  Commission  of  the  City 
and  County  of  San  Francisco  will  hold  a special  meeting  on  Tuesday^^Pctober 
30,  1990,  at  7:00  P.M.,  at  the  Municipal  Railway  Headquarters  Building,  2640 
Geary  boulevard,  San  Francisco,  California,  to  discuss  the  report  of  the  Task 
Force  on  the  status  of  the  Municipal  Railway  and  to  hear  public  comments  on 
the  report. 

The  public  is  invited  to  attend  the  special  meeting  and  present  their 
views . 

Copies  of  the  report  will  be  available  for  review  beginning  October  22, 
1990  in  Room  287,  City  Hall,  San  Francisco,  California. 

Lucille  Akrami 
Acting  Secretary 
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287  CITY  HALL  • SAN  FRANCISCO,  CALIFORNIA  94102  • (415)  554-7316  • FAX  (415)  554-7470 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


REGULAR  MEETING 

Room  282,  City  Hall 
2:00  P.M. 

November  13,  1990 

COMMISSIONERS 
Rodel  E.  Rodis,  President 
Sherri  Chiesa,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 
Gordon  Chin 


Art  Agnos 


Mayor 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Energy  Conservation 


Municipal  Railway 


Engineering  and 
Construction  Management 


Water  Department 


Financial  Management 


Information  Systems 


Management  Efficiency  and 
Productivity 


Personnel  and  Training 


Thomas  J.  Elzey 


GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


ORDER  OF  BUSINESS 


(1) 

Call  to  Order 

(2) 

Roll  Call 

(3) 

Approval  of  Minutes 

(4) 

Communications 

(5) 

Introduction  of  Old  Business  by 

Commissioners 

(6) 

Introduction  of  New  Business  by 

Commissioners 

(7) 

Report  of  the  General  Manager 
o Cable  Car  Noise  Update 

THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED , BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES,  AND  CITY  ATTORNEY  WHERE  APPLICABLE. 


CONSENT  CALENDAR 


(8)  All  matters  listed  hereunder  constitute  a Consent 

Calendar,  are  considered  to  be  routine  by  the  Public 
Utilities  Commission,  and  will  be  acted  upon  by  a single 
vote  of  the  Commission.  There  will  be  no  separate  dis- 
cussion of  these  items  unless  a member  of  the  Commission 
or  the  public  so  requests,  in  which  event  the  matter  shall 
be  removed  from  the  Consent  Calendar  and  considered  as  a 
separate  item. 


(a)  Approving  collection  of  charges  for  damages  for  the 
month  of  October,  1990  against  the  San  Francisco 
Municipal  Railway  from  miscellaneous  debtors  in  the 
amount  of  $19,774.22  and  write-off  compromise 
reductions  for  comparative  negligence  in  the  amount 
of  $1,440.24;  San  Francisco  Water  Department 
collections  from  miscellaneous  debtors  in  the  amount 
of  $300.44;  and  Hetch  Hetchy  Water  & Power 
collections  from  miscellaneous  debtors  in  the  amount 
of  $100. 


(b)  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Water  Department  Contract  No. 

WD- 20 10 , Alemany  Pump  Station  Electrical 
Improvements . 


(c)  Accepting  the  work  performed  under  San  Francisco 
Water  Department  Contract  No.  WD-2022,  Sunol  Yard 
Headquarters  - Replace  Fuel  Tanks  and  Fueling 
Station;  approving  Credit  Contract  Modification  No. 
1 in  the  amount  of  $25.31;  authorizing  an  extension 
of  time  for  unavoidable  delays  of  35  working  days; 
and  authorizing  final  payment  in  the  amount  of 
$1,759.39  to  the  Contractor,  Stacy  & Witbeck, 

Inc . /Rodger s/Genner , AJV. 
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(d)  Accepting  the  work  performed  under  San  Francisco 
Water  Department  Contract  No.  WD-2024,  8-Inch 
Ductile  Iron  Main  Installation  in  Eucalyptus  Drive, 
Gellert  Drive  and  Other  Streets;  approving  Credit 
Contract  Modification  No.  1 in  the  amount  of 
$13,692.80;  and  authorizing  final  payment  in  the 
amount  of  $12,122.86  to  the  Contractor,  Ranger 
Pipelines,  Inc.  and  A.  Ruiz  Construction  and 
Associates,  Inc.,  AJV. 


(e)  Accepting  the  work  performed  under  San  Francisco 
Water  Department  Contract  No.  WD-2026,  8-Inch 
Ductile  Iron  Main  Installation  in  Carl  Street 
between  Hillway  Avenue  and  Clayton  Street;  approving 
Debit  Contract  Modification  No.  1 in  the  amount  of 
$33,427.00;  and  authorizing  final  payment  in  the 
amount  of  $48,357.85  to  the  Contractor,  Interlane 
General  Engineering,  Inc.  and  P & J Utility  Co.,  AJV. 


(f)  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Water  Department  Contract  No. 
WD-2075,  University  Mound  Reservoir  - South  Basin 
Roof  Repair. 


(g)  Awarding  San  Francisco  Municipal  Railway  Contract 

No.  MR-997,  Woods  Division  - Maintenance  Building  - 
Roof  Repair,  in  the  amount  of  $40,685  to  Angotti  & 
Reilly  Inc.,  San  Francisco,  CA . 


(h)  Approving  the  Non-Civil  Service  and  Temporary 
appointments  and  removals  as  indicated  on  the 
Temporary  Employment  Activity  Roster,  for  the  month 
of  September,  1990. 
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(9) 


(10) 


(11) 


(12) 


(13) 


(14) 


WATER  DEPARTMENT 
John  P.  Mullane,  General  Manager 


Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a Water  Department  supplemental  appropriation 
request  in  the  amount  of  $658,386  to  fund  the  City's 
mandatory  water-rationing  and  conservation  programs  through 
June  30,  1991. 


Approving  the  terms  and  conditions  and  authorizing  the  0.65 
acres,  located  at  1035  Mission  Road,  South  San  Francisco,  in 
San  Mateo  County,  Lease  to  William  Moore  and  Don  O'Rourke, 
dba  Nickels  Restaurant,  Inc.  for  purposes  of  operating  a 
bar/restaurant  and  parking,  as  set  forth  in  the  Lease  for  a 
term  of  4 years  and  five  months,  commencing  November  1,  1990 
to  and  including  March  31,  1995,  at  an  initial  annual  rent 
of  $21,600 . 


MUNICIPAL  RAILWAY 
Johnny  B.  Stein,  General  Manager 


Requesting  the  Department  of  Real  Estate  to  request  approval 
of  the  Board  of  Supervisors  of  the  sale  of  Municipal  Railway 
property  and  easement  at  the  6-Parnassus  terminal  at 
Fourteenth  Avenue  and  Quintara  Street  to  transfer  ownership 
of  a small  parcel  of  property  occupied  by  the  structure  at 
2107  Fourteenth  Avenue. 


Authorizing  the  General  Manager  of  Public  Utilities  to 
execute  a six-month  extension,  with  appropriate 
modifications,  of  its  existing  Transit  Advertising  Agreement 
with  Transportation  Displays,  Incorporated,  subject  to  the 
approval  of  the  Board  of  Supervisors. 


UTILITIES  ENGINEERING  BUREAU 
Richard  E.  Brandt,  Manager 


Awarding  Hetch  Hetchy  Water  and  Power  Contract  No.  HH-810R, 
Kirkwood  Powerhouse,  Static  Excitation  Units  1 and  2,  in  the 
amount  of  $219,568  to  Hetch  Hetchy  Water  and  Power, 

Moccasin,  CA;  and  requesting  the  Board  of  Supervisors' 
approval  to  extend  the  time  for  award  of  contract. 


Authorizing  the  Manager  of  the  Utilities  Engineering  Bureau 
to  negotiate  and  execute  a Professional  Services  Agreement 
with  ABB  Power  Generation  as  a sole  source  consultant  to 
provide  specialized  construction  inspection  services  for  the 
Kirkwood  Powerhouse  Static  Excitation  Project,  HH-810R. 
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(15)  Awarding  Hetch  Hetchy  Water  and  Power  Contract  No.  HH-824, 
San  Joaquin  Pipeline  No.  2,  Replace  Mortar  Lining  in  the 
amount  of  $2,500,000  to  Spiniello  Construction  Co.,  Long 
Beach,  CA. 


******************** 


(16)  PUBLIC  COMMENTS 


Immediately  following  the  meeting  the  Commission  will  meet  in 
executive  session  on  an  attorney-client  matter  regarding  the  City 
and  County  of  San  Francisco  vs.  (1)  Modesto  Irrigation  District,  (2) 
1991  FERC  Hearings  on  FPC  License  No.  2299  - New  Don  Pedro 
Reservoir,  and  (3)  Burt  Namrol,  in  accordance  with  Government  Code 
54956.9(a)  and  Charter  Section  3.500(f). 
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...  PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Art  Agnos 
Mayor 


REGULAR  MEETING 

Room  282,  City  Hall 
2:00  P.M. 
November  27,  1990 


COMMISSIONERS 
Rodel  E.  Rodis,  President 
Sherri  Chiesa,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 
Gordon  Chin 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


BUREAUS 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 


Thomas  J.  Elzey 
GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


ORDER  OF  BUSINESS 


(1) 

Call  to  Order 

(2) 

Roll  Call 

(3) 

Approval  of  Minutes 

(4) 

Communications 

(5) 

Introduction  of  Old  Business  by 

Commissioners 

(6) 

Introduction  of  New  Business  by 

Commissioners 

(7) 

Report  of  the  General  Manager 

o Informational  Presentation  On  Pleasanton  Specific  Plan 


THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED,  BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES,  AND  CITY  ATTORNEY  WHERE  APPLICABLE. 


CONSENT  CALENDAR 


(8)  All  matters  listed  hereunder  constitute  a Consent 

Calendar,  are  considered  to  be  routine  by  the  Public 
Utilities  Commission,  and  will  be  acted  upon  by  a single 
vote  of  the  Commission.  There  will  be  no  separate  dis- 
cussion of  these  items  unless  a member  of  the  Commission 
or  the  public  so  requests,  in  which  event  the  matter  shall 
be  removed  from  the  Consent  Calendar  and  considered  as  a 
separate  item. 


(a)  Requesting  the  Controller  to  draw  warrants  in 

payment  of  claims  against  the  Municipal  Railway, 
totalling  $527,250.79. 


(b)-  Accepting  the  work  performed  under  San  Francisco 

Water  Department  Contract  No.  WD-2003,  Sunol  Water 
Filtration  Plant,  Modifications  to  Wash  Water  Pond 
and  Sludge  Drain  System;  approving  Debit  Contract 
Modification  No.  4 in  the  amount  of  $27,000; 
assessing  $4,000  for  liquidated  damages  as 
negotiated  with  the  Contractor;  and  authorizing 
final  payment  in  the  amount  of  $36,067.50  to  the 
Contractor,  Stacy  & Witbeck,  West  Bay  and 
Nationwide,  AJV. 


(c)  Accepting  the  work  performed  under  San  Francisco 
Water  Department  Contract  No.  WD-2020R,  8-Inch 
Ductile  Iron  Main  Installation  in  Francisco, 
Chestnut,  Lombard  and  Other  Streets;  approving 
Credit  Contract  Modification  No.  1 in  the  amount  of 
$7,467;  authorizing  extension  of  time  for 
unavoidable  delays  of  9 working  days;  and 
authorizing  final  payment  in  the  amount  of  $7,371.15 
to  the  Contractor,  Ranger  Pipelines,  Inc.  and  A. 

Ruiz  Construction  and  Associates,  Inc.,  AJV. 
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(d)  Rescheduling  the  time  and  location  of  the  Public 
Utilities  Commission  Regular  Meeting  of  Tuesday, 
January  8,  1991  to  6:00  P.M.  at  the  Municipal 
Railway  Headquarters  Building,  2640  Geary  Boulevard, 
San  Francisco,  California. 


(e)  Designating  Wednesday,  January  16,  1991,  at  7:00 
P.M.,  at  the  San  Francisco  Water  Department, 

Suburban  Headquarters,  1000  El  Camino  Real, 

Millbrae,  California  as  the  date,  time  and  place  for 
a special  meeting. 


(f)  Authorizing  the  Bureau  of  Energy  Conservation  to 
apply  for,  accept,  and  expend  $83,000  in  grant 
funding  from  the  U.S.  Department  of  Energy  and  the 
Urban  Consortium  to  continue  its  residential  and 
commercial  sector  energy  management  activities. 


(g)  Approving  the  Non-Civil  Service  and  Temporary 
appointments  and  removals  as  indicated  on  the 
Temporary  Employment  Activity  Roster,  for  the  month 
of  October , 1990 . 
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(10) 


(ID 


(12) 


(13) 


(14) 


GENERAL  MANAGER 
Thomas  J.  Elzey 


Authorizing  the  General  Manager  of  Public  Utilities  and  the 
Department  of  Real  Estate  to  execute  a lease  for  an 
additional  504  square  feet  at  110  McAllister  on  a 
mon th-to-mon th  basis  on  the  same  terms  and  conditions  as  the 
current  lease  and  for  a total  rental  of  $4,032  for  the 
balance  of  Fiscal  Year  1990/91  beginning  December  1,  1990. 


WATER  DEPARTMENT 
John  P.  Mullane,  General  Manager 


Authorizing  the  General  Manager  of  the  San  Francisco  Water 
Department  to  extend  an  agreement  with  the  Suburban 
Wholesale  Water  Purchasers  to  April  15,  1991  to  provide 
additional  time  to  resolve  the  classification  of  certain 
assets . 


MUNICIPAL  RAILWAY 
Johnny  B.  Stein,  General  Manager 


Authorizing  the  Municipal  Railway  to  modify  the  Foster 
Engineering,  Inc.  contract  by  $89,900  for  a total 
not-to-exceed  $193,560,  and  to  extend  the  term  of  the 
contract  to  December  31,  1991  to  provide  for  a change  in 
scope  of  work  to  prepare  contract  documents  for  signal 
system  improvements  and  to  provide  construction  support. 


Authorizing  the  Municipal  Railway  to  advertise  for  the 
procurement  of  an  Advanced  Train  Control  System  (ATCS)  for 
the  subway  portion  of  the  Muni  Metro. 


Approving  the  "Assignment  of  and  Second  Amendment  to 
Advertising  Transit  Shelter  Agreement"  consenting  to  the 
statuatory  merger  of  Gannett  Outdoor  Co.,  Inc.  of  Northern 
California  into  the  Combined  Communications  Corporation;  and 
requesting  approval  of  the  Board  of  Supervisors  and  the 
Mayor  . 


Finding  that  the  proposed  operation  by  the  Golden  Gate 
Bridge,  Highway  and  Transportation  District  ( GGBHTD ) of 
transit  service  on  Market  Street  will  adversely  affect 
Municipal  Railway  operations;  and  urging  the  Parking  and 
Traffic  Commission  to  recommend  against,  and  the  Board  of 
Supervisors  to  withhold  approval  of,  the  proposed  transit, 
operations . 
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Richard  E.  Brandt,  Manager 


(15)  Accepting  the  work  performed  under  San  Francisco  Municipal 
Railway  Contract  No.  MR-860,  William  B.  Scott  (formerly 
Treat  Avenue)  Facility,  General  Construction;  and 
authorizing  final  payment  in  the  amount  of  $2.45  to  the 
Contractor,  Apersey  Construction. 


(16)  Accepting  the  work  performed  under  Professional  Services 

Agreement  with  Gordon  Chong  and  Associates,  Consultant,  for 
design  and  construction  support  for  the  Municipal  Railway 
William  B.  Scott  (Treat  Avenue)  Facility;  and  approving 
Credit  Contract  Modification  No.  2 in  the  amount  of 
$4,673.52. 


(17)  Authorizing  the  Manager  of  Utilities  Engineering  Bureau  to 
execute  Amendment  No.  4 to  the  Professional  Services 
Agreement  with  EIP  Associates  in  an  amount  not-to-exceed 
$90,000  for  environmental  work  on  Water  Bond  Projects  - the 
Calaveras  Pipeline  and  the  San  Andreas  Water  Treatment  Plant 


(18)  Authorizing  the  Manager  of  the  Utilities  Engineering  Bureau 
to  request  proposals,  and  to  select  and  recommend  a suitable 
consulting  engineering  firm  (or  firms)  to  provide  the 
required  engineering  services  to  perform  dam  break  studies 
at  five  Hetch  Hetchy  dams. 


FINANCIAL  MANAGEMENT 
Edward  Harrington,  Finance  Director 


(19)  Authorizing  the  Director  of  Finance  to  substitute  the  firm 
Prager,  McCarthy  & Lewis  for  the  firm  Ehrlich  Eober  & Co., 
Inc.  in  negotiating  and  executing  a professional  services 
agreement  for  financial  advisory  services  including  the 
issuance  of  San  Francisco  Water  Revenue  Bonds. 


PERSONNEL  & TRAINING 
Andrea  Gourdine,  Manager 


(20)  Commending  and  thanking  Rose  W.  Chew  on  the  occasion  of  her 
retirement  after  ten  (10)  years  of  City  service  and 
extending  best  wishes  to  her  and  her  family  for  good  health 
and  happiness  for  many  years  to  come. 


******************** 


( 21 )  PUBLIC  COMMENTS 


Immediately  following  the  meeting,  the  Commission  will  meet  in 
executive  session  on  an  attorney-client  matter  regarding  the  City 
and  County  of  San  Francisco  Municipal  Railway  vs.  Bing  K.  Horn,  in 
accordance  with  Government  Code  54956.9(a)  and  Charter  Section 
3.500  (f)  . 
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November  27,  1990 


PUBLIC  UTILITIES  COMMISSION 

CfTV  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  PUC  Finance  Director  and  the  City  Attorney,  this 
commission  hereby  requests  the  Controller  t.o  allot  funds  and  to  draw, 
warrants  against  such  funds  as  are  or  will  be  available  in  payment  of 
| claims  against  the  San  Francisco  Municipal  Railway  as  shown  below. 


CLAIMANT  & ACCIDENT  NO.  & ACCIDENT 

COURT  NO.  SPECIFIED  PRAYER  .SPECIALS  TYPE  DATE  PI/PD  SETTLEMENT 


Non  Litigated: 
NONE 


Litigated : 


Jean  Qi  Jin  Gu 
907-633 

Judgement : 

88  C 
1,400 

0058-1 

1,000.00 

*5,669.92 

7-7 

12-17-88 

PI 

50,000.00 

Virginia  Harp 
884-524 

86  C 
ACD 

0139-16 

none 

2-7 

04-12-87' 

PI 

404,749.25 

Rebecca  Mallinger 
888-283 

86  C 
ACD 

0109-3 

6,680.00 

1-8 

02-22-87 

PI 

72,501.54 

TOTAL  SETTLEMENTS  (3)  $ 527^250^79 


* plus  future  medical 
' NOTE:  ACD  - MEANS  "AS  COURT  DETERMINES" 


INDEX  632091  SUB  OBJECT  1450 


/ hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of 


Secretary,  Public  Utilities  Commission 


C A L E N DA  R 


SF 
P82 
#2 

la/iifa 

PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Art  Agnos 
Mayor 

REGULAR  MEETING 

Room  282,  City  Hall 
2:00  P.M. 

December  11,  1990 

COMMISSIONERS 
Rodel  E.  Rodis,  President 
Sherri  Chiesa,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 
Gordon  Chin 

DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 

Water  Department  DOCU^NTS  DEPT. 

OEC 1 nv- 

Sm  FRANCISCO 

PUBLIC  LIBRARY 


BUREAUS 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 


Thomas  J.  Elzey 
GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


ORDER  OF  BUSINESS 


(1) 

Call  to  Order 

(2) 

Roll  Call 

(3) 

Approval  of  Minutes 

(4) 

Communications 

(5) 

Introduction  of  Old  Business  by 

Commissioners 

(b) 

Introduction  of  New  Business  by 

Commissioners 

(7) 

Report  of  the  General  Manager 

o Status  Report  on  Transit  Shelter  Program 


THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED , BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES / AND  CITY  ATTORNEY  WHERE  APPLICABLE. 

CONSENT  CALENDAR 


(8)  All  matters  listed  hereunder  constitute  a Consent 

Calendar,  are  considered  to  be  routine  by  the  Public 
Utilities  Commission,  and  will  be  acted  upon  by  a single 
vote  of  the  Commission.  There  will  be  no  separate  dis- 
cussion of  these  items  unless  a member  of  the  Commission 
or  the  public  so  requests,  in  which  event  the  matter  shall 
be  removed  from  the  Consent  Calendar  and  considered  as  a 
separate  item. 

(a)  Declaring  an  emergency  to  repair  a water  main  break 
and  related  pavement  damage  at  El  Camino  Real/State 
Highway  82  south  of  Harvard  Avenue  in  the  City  of 
Menlo  Park  and  requesting  the  Mayor  to  recommend  to 
the  Board  of  Supervisors  to  approve  the  expenditure 
of  $500,000. 


(p)  Accepting  the  work  performed  under  San  Francisco 

Water  Department  Contract  No.  WD-2025,  8-Inch  Iron 
Main  Installation  in  Pine  Street,  between  Grant 
Avenue  and  Leavenworth  Street,  approving  Credit 
Contract  Modification  No.  1 in  the  amount  of 
$937.00;  authorizing  extension  of  time  for 
unavoidable  delays  of  5 working  days;  and 
authorizing  final  payment  in  the  amount  of 
$33,458.10  to  the  Contractor,  Uniacke  Construction, 
Inc.  and  Vickers  Concrete  Sawing,  A JV . 


(c)  Accepting  the  work  performed  under  San  Francisco 

Water  Department  Contract  No.  WD-2046R,  Painting  La 
Grande  Standpipe  and  Forest  Hill  Tanks,  and 
authorizing  final  payment  in  the  amount  of  $4,589.05 
to  the  Contractor,  Eligom  International  Construction. 


(d)  Designating  Tuesday,  January  8,  1991,  at  6:00  P.M., 
at  the  Municipal  Railway  Headquarters  Building,  2640 
Geary  Boulevard,  San  Francisco,  California,  as  the 
date,  time  and  place  for  a public  hearing  on  the 
AB797  Urban  Water  Management  Plan  Update. 
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December  11,  1990 


CONSENT  CALENDAR  - Continued 


(e)  Approving  Contract  Modification  No.  5 totaling 
$179,222.54  to  San  Francisco  Municipal  Railway 
Contract  No.  MR-801  J-Line  Connection  to  the 
Contractor,  Homer  J.  Olsen,  Inc. 


(f)  Approving  revision  of  the  direct  out-of-pocket 

expenses  provision  of  the  Agreement  with  Raymond 
Brooks  Engineering  and  authorizing  a one  hundred  and 
seventy-eight  days  (178)  extension  of  time  to 
provide  for  the  continuance  of  project  work  on 
Municipal  Railway  Contract  No.  MR-995,  Cable  Car 
System  - Cable  Traction  Study. 


(g)  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Municipal  Railway  Contract  No. 
MR-999,  Curtis  Green  Light  Rail  Facility  - Main 
Maintenance  Building  Modification  to  LRV  Lifts. 


(h)  Awarding  San  Francisco  Municipal  Railway  Contract 
No.  MR-1019,  Presidio  Shop  - Hydraulic  Lifts 
Replacement  in  the  amount  of  $334,344  to  Petroleum 
Engineering,  Inc. 


(i)  Cancelling  the  December  25,  1990  regular  meeting  of 
the  Public  Utilities  Commission. 
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December  11,  1990 


REGULAR  CALENDAR 


GENERAL  MANAGER 

Thomas  J.  Elzey,  General  Manager 


(9)  Endorsing  the  Peninsula  Commute  Joint  Powers  Board's  efforts 

to  negotiate  acquisition  of  the  peninsula  commute  corridor 
right-of-way  with  Southern  Pacific,  and  providing  direction 
to  the  Commission's  representative  on  the  Joint  Powers  Board. 


WATER  DEPARTMENT 
John  P.  Mullane,  General  Manager 


(10)  Authorizing  the  General  Manager  of  the  San  Francisco  Water 
Department  to  enter  into  agreements  for  the  purchase  of 
wacer  from  the  Modesto  Irrigation  District;  for  the 
transportation,  storage,  and  delivery  of  this  water  by  the 
State  Department  of  Water  Resources;  and  for  the  resale  of 
any  water  surplus  to  San  Francisco's  needs  to  the  State 
Department  of  Water  Resources;  and  making  available  funds 
totalling  $3  million  for  the  purchase  of  water  from  the 
Placer  County  Water  Agency  for  the  purchase  of  additional 
water  supplies,  including  the  purchase  of  water  from  the 
Modesto  Irrigation  District. 


(11)  Approving  Amendment  to  Water  Supply  Contract  between  the 

City  and  County  of  San  Francisco  and  Coastside  County  Water 
District  and  urging  the  Mayor  to  urge  the  Board  of 
Supervisors  to  approve  this  Amendment. 


MUNICIPAL  RAILWAY 
Johnny  B.  Stein,  General  Manager 


(12)  Approving  the  Principles  of  Mission  Bay  Transportation 

Projects  Agreement  and  authorizing  staff,  in  conjunction 
with  the  Chief  Admistrative  Officer  and  the  City  Attorney's 
Office,  to  continue  to  negotiate  with  Catellus  Development 
Corporation  a Mission  Bay  Transportation  Projects  Agreement 
in  accordance  with  the  Principles  set  forth  in  Exhibit  G of 
the  Development  Agreement. 


(13)  Authorizing  circulation  of  a Request  for  Proposals  to 

provide  paratransit  broker  services  from  July  1,  1991  to 
June  30,  1996. 


(14)  Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  an  agreement  with  the  City  of  Edmonton,  Alberta, 
Canada  to  lease  Hiroshima  Streetcar  #578  for  $15,000  for 
Calendar  Year  1991,  with  an  option  to  purchase,  and 
requesting  approval  of  the  Board  of  Supervisors. 


(15)  Authorizing  the  General  Manager  of  the  San  Francisco 

Municipal  Railway  to  extend  the  current  Cable  Car  Barn 
Museum  concession/space  agreement  with  the  Pacific  Coast 
Chapter  of  the  Railway  and  Locomotive  Historical  Society  for 
nine  (9)  months,  until  September  30,  1991. 
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December  11,  1990 


REGULAR  CALENDAR  - Continued 


UTILITIES  ENGINEERING  BUREAU 
Richard  E.  Brandt,  Manager 


(16)  Authorizing  the  Acting  Manager,  Utilities  Engineering 

Bureau,  to  request  proposals  from  professional  insurance 
brokerage  firms  to  provide  the  needed  services  to  design, 
place  and  administer  the  owner-controlled  insurance  program 
for  the  MUNI  Metro  Turnaround  Project. 


(17)  Authorizing  the  General  Manager,  San  Francisco  Water 

Department,  to  execute  Amendment  No.  1 to  the  professional 
services  agreement  with  Camp  Dresser  and  McKee,  Inc.  in  an 
amount  not-to-exceed  $605,112  for  the  performance  of  Water 
Quality  Planning  Studies. 


FINANCIAL  MANAGEMENT 
Edward  Harrington,  Finance  Director 


(18)  Authorizing  the  Director  of  Finance  to  apply  for,  accept, 
and  expend  up  to  $6  million  of  State  Transit  Assistance 
funds  to  be  used  for  FY  1990/91  Municipal  Railway  operating 
expenses,  and  to  furnish  whatever  additional  information 
might  be  requested  by  the  Metropolitan  Transportation 
Commission  in  connection  with  this  request. 


(19)  Authorizing  the  Director  of  Finance  to  apply  for,  accept, 
and  expend  $568,132  available  from  the  State  of  California 
emergency  legislation  SB36X/AB5X  for  reimbursing  costs  and 
lost  revenues  resulting  from  providing  emergency  transit 
services  after  the  earthquake,  and  to  furnish  whatever 
additional  information  might  be  requested  by  the 
Metropolitan  Transportation  Commission  in  connection  with 
this  request. 


(20)  Authorizing  the  Director  of  Finance  to  pay  Urban  Mass 
Transportation  Authority  ( UMTA ) the  sum  of  $427,076  for 
disallowed  capital  project  costs;  and  requesting  the 
Directors  of  the  San  Francisco  Municipal  Railway  Improvement 
Corporation  to  allocate  funding  of  up  to  $427,076  to  the  San 
Francisco  Municipal  Railway  for  the  purpose  of  paying  agreed 
upon  disallowed  capital  project  costs. 

******************** 

( 21 ) PUBLIC  COMMENTS 


Immediately  following  the  meeting,  the  Commission  will  meet  in 
executive  session  on  an  attorney-client  matter  regarding  the  City 
and  County  of  San  Francisco  vs.  1)  USX  Corporation,  and  2)  The 
Olympic  Club,  in  accordance  with  Government  Code  54956.9(a)  and 
Charter  Section  3.500(f),  and  the  Commission  will  meet  in  executive 
session  with  the  negotiator  for  the  Joint  Powers  Board  regarding 
acquisition  of  the  peninsula  commute  corridor  right-of-way  from 
Southern  Pacific,  in  accordance  with  Government  Code  54956.8. 
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December  11,  1990 


RODEL  E.  ROOIS 
PRESIDENT 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

ART  AGNOS,  MAYOR 
THOMAS  J.  ELZEY,  GENERAL  MANAGER 


SHERRI  CHIESA 

VICE  PRESIDENT  MUNICIPAL  RAILWAY 


H.  WELTON  FLYNN 
ARTHUR  V.  TOUPIN 
GORDON  CHIN 


WATER  DEPARTMENT 

HETCH  HETCHY 
WATER  AND  POWER 

December  7,  1990 


NOTICE  OF  EXECUTIVE  SESSION 


The  Public  Utilities  Commission  of  the  City  and  County  of 
San  Francisco  will  meet  in  executive  session  on  Tuesday,  December 
11,  1990,  at  1:30  p.m.,  in  Room  287,  City  Hall,  San  Francisco, 
California,  for  the  purpose  of  discussing  City  & County  of  San 
Francisco  v.  Modesto  Irrigation  District,  Superior  Court  No. 
66177,  FERC  Project  No.  2299. 

This  meeting  is  in  compliance  with  California  Government 
Code  Section  54956.9(a)  and  Charter  Section  3.500(f). 


ROMAINE  A.  BOLDRIDGE 
Secretary 


RAB: ava 

cc:  Members,  PUC 

Thomas  J.  Elzey 
George  Krueger 


documents  dept. 

DEC  1 0 

L R/.MCiSCD 

PUBLIC  LIBRARY 


287  CITY  HALL  • SAN  FRANCISCO,  CALIFORNIA  94102  • (415)  554-7316  • FAX  (415)  554-7470 

xrrorrrers  u . n-izey 

GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Art  Agnos 
Mayor 

SPECIAL  MEETING 

Room  2C,  City  Hall 
9 : 00  A.M. 

December  17,  1990 
# 

COMMISSIONERS 
Rodel  E.  Rodis,  President 
Sherri  Chiesa,  Vice  President 


H.  Wei ton 
Arthur  V. 

Flynn 

Toupin 

OEC  i 4 wo 

Gordon 

Chin 

•.  J— _i'C 

DEPARTMENTS 

BUREAUS 

Hetch  Hetchy  Project 

Energy  Conservation 

Municipal  Railway 
Water  Department 

Engineering  and 
Construction  Management 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 

Thomas  J.  Elzey 
GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


ORDER  OF  BUSINESS 


(1)  Call  to  Order 

(2)  Roll  Call 


THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED , BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES , AND  CITY  ATTORNEY  WHERE  APPLICABLE. 


SPECIAL  ORDER  OF  BUSINESS 


UTILITIES  ENGINEERING  BUREAU 
Richard  E.  Brandt,  Manager 


(3)  Approving  the  plans  and  specifications  as  prepared  and 

recommended  by  staff,  and  authorizing  Bid  Call  for  San 
Francisco  Water  Department  Contract  No.  WD-2060,  San 
Andreas  Water  Treatment  Plant  Expansion  to  180  MGD . 


(4)  Authorizing  the  Manager  of  the  Utilities  Engineering 

Bureau  to  execute  Amendment  No.  3 to  the  Professional 
Services  Agreement  with  Dames  and  Moore  to  increase  the 
contract  amount  to  $310, 000  and  to  extend  the  term  of  the 
contract  through  August  30,  1991  and  authorizing  the 
transfer  of  $120,000  from  Hetch  Hetchy  CIP  Project,  Priest 
Reservoir  Bypass  Study  to  perform  a stability  evaluation 
of  Priest  Dam  and  its  related  facilities. 


FINANCIAL  MANAGEMENT 
Edward  Harrington,  Finance  Director 


(5)  Authorizing  the  Director  of  Finance  to  apply  for,  accept, 

and  expend  up  to  $6.5  million  of  State  Transit  Assistance 
funds  to  be  used  for  FY  1990/91  Municipal  Railway 
operating  expenses,  and  to  furnish  whatever  additional 
information  might  be  requested  by  the  Metropolitan 
Transportation  Commission  in  connection  with  this  request. 
(Continued  from  meeting  of  December  11,  1990.) 


HETCH  HETCHY  WATER  & POWER 
Anson  B.  Moran,  General  Manager 


(6)  Requesting  the  Mayor  to  recommend  to  the  Board  of 

Supervisors  a supplemental  appropriation  in  the  amount  of 
$200,000  from  the  deobligation  of  Hetch  Hetchy's  capital 
improvement  project  852,  Remote  Data  Acquisition  and 
Control  to  amend  the  operating  budget  to  fund  legal 
services . 


(7)  Authorizing  the  General  Manager  of  Public  Utilities  to 

enter  into  the  Second  Amendment  to  Agreement  and 
allocating  an  additional  $82,000  to  Jackson  Research 
Projects  for  professional  historical  consulting  services 
for  total  funding  of  $332,000. 


(8) 


Authorizing  the  General  Manager  of  Public  Utilities  to 
enter  into  the  First  Amendment  to  the  Professional 
Services  Agreement  with  fisheries  Consultant,  Dr.  Peter 
Moyle,  Ph.D.,  extending  the  term  of  the  Agreement  until 
December  31,  1991  and  increasing  the  amount  by  $15,000. 


(9)  Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  an  amendment  to  the  agreement  with  the  law  firm  of 
Grueneich,  Ellison  and  Schneider  to  increase  the  amount  by 
$200,000  . 

’k’k’k'k’k'k’k'k'k'k'k'k'k'k'k'k'k’k'k'k 


( 9)  PUBLIC  COMMENTS 


Immediately  following  the  meeting,  the  Commission  will  meet  in 
executive  session  on  an  attorney-client  matter  regarding  the  City 
and  County  of  San  Francisco  vs.  1)  USX  Corporation,  2)  Superior 
Court  No.  66177,  and  3)  FERC  Project  No.  2299,  in  accordance  with 
Government  Code  54956.9(a)  and  Charter  Section  3.500(f). 
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1990 


